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INTRODUCTION  AND  RECOMMENDATIONS 

A  capital  improvement  program  is  the  priority  scheduling  of  funds  over  a  period 
of  years  to  achieve  the  long-range  goals  of  the  community.  The  Capital  Improvement 
Program  for  1967-68  through  1972-73  is  composed  primarily  of  three  elements: 

1.  Summary  of  all  recommended  Capital  Improvements  by  year  and  source  of 
funds; 

2.  Recommended  priority  listing  of  proposed  bond  issues  with  schedule  of  sub- 
mission dates; 

3.  A  recommended  financing  plan  to  effectuate  the  above. 

In  format  and  content  the  nineteenth  annual  Capital  Improvement  Program  differs 
from  its  predecessors.  Ordinance  139-66,  adopted  in  March,  1966,  revised  the  pro- 
cedures for  programming  capital  improvements.  In  brief,  the  capital  improvement 
cycle  begins  in  October  when  departments  submit  their  six-year  program  to  the  De- 
partment of  City  Planning  and  concludes  in  July  with  the  adoption  by  the  Board  of  Su- 
pervisors of  a  six-year  program  and  financing  plan.  The  City  Planning  Commission's 
function  this  year  has  been  expanded  from  project  review  for  Master  Plan  conformity 
to  include  the  development  of  a  program  and  the  assignment  of  general  priorities  ("es- 
sential" ,  "desirable",  "acceptable"  or  "deferrable")  to  each  item.  The  City  Planning 
Commission  conducted  three  special  meetings  last  December  to  consider  departmental 
capital  improvement  requests ,  All  projects  appearing  in  the  six-year  program  were 
found  in  conformity  with  the  Master  Plan  unless  otherwise  noted. 

Basing  its  deliberations  on  the  January  20,  1967,  report  of  the  City  Planning 
Commission,  the  Capital  Improvement  Advisory  Committee  (CIAC)  assigned  specific 
priorities  to  those  submittals  it  recommended  for  inclusion  in  the  1967-68  budget. 
These  are  reflected  in  the  March  15  report  of  the  Committee.  On  May  15  the  Capital 
Improvement  Advisory  Committee  issued  its  recommended  five-year  program,  financing 
plan  and  priority  schedule  for  bond  issues.  After  review,  the  Board  of  Supervisors 
adopted  the  program  in  concept  on  July  24,  1967. 

For  the  six-year  period,  813  capital  improvement  projects  and  reconstruction 
and  replacement  items  were  submitted  by  various  City  agencies  and  departments.  The 
total  cost  is  estimated  at  $827.2  million.  Of  this  amount,  $86.4  million  is  requested 
from  ad  valorem  taxes.  The  requested  amounts  from  the  property  tax  were  $37.5  mil- 
lion for  fiscal  year  1967-68,  $21.9  million  for  fiscal  year  1968-69,  $15.0  million  for 
the  third  fiscal  year  and  $12.0  million  for  the  combined  last  three  years.  The  prime 
concern  of  all  those  charged  with  reviewing  the  Capital  Improvement  Progjam  has  been 
directed  to  those  projects  for  which  submitting  departments  have  requested  ad  valorem 
financing.  All  have  been  keenly  aware  of  the  need  to  reduce  property  tax  requests  to 
meaningful  yearly  increments  which  the  City  can  afford.  Thus  the  City  Planning  Com- 
mission considered  the  331  requested  ad  valorem  projects  costing  $37.5  million  and 
gave  an  "essential"  rating  to  181  projects  having  a  cost  of  $18.3  million.  The  Capital 
Improvement  Advisory  Committee  recommended  for  1967-68  a  sum  of  $6.6  million  for  81 
property  tax  financed  projects.    The  Mayor  approved  46  projects  costing  $4,3  million; 
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the  Board  of  Supervisors  subsequently  reduced  this  in  the  1967-68  budget  to  42  projects 
at  $3.8  million. 

This  final  Capital  Improvement  Program  Report  for  1967-68  through  1972-73  must 
be  characterized  as  "transitional" .  During  the  course  of  the  past  year,  it  has  been 
necessary  to  devise  new  procedures  to  facilitate  review,  analysis  and  publication.  As 
a  result  of  this  first  experience  under  Ordinance  139-66,  several  recommendations  are 
now  made: 

1)  Municipal  Improvement  Bonds 

The  vast  difference  between  the  sums  departments  request  from  ad  va- 
lorem taxes  and  that  actually  funded  illustrates  the  "property  tax  funnel  " 
which  necessarily  threatens  to  limit  capital  improvement  programming  to  prob- 
lems of  deferred  maintenance.  The  budget  for  1967-68  is  admittedly  a  very 
difficult  one  because  of  required  changes  in  assessment  ratios.  Yet  experi- 
ence this  year  once  again  illustrates  the  risks  in  relying  on  annual  or  short- 
range  programming  for  capital  items .  Current  levels  of  expenditure  in  the 
annual  budget  for  capital  improvements  are  inadequate;  portions  of  the  City's 
physical  plant  need  replacement  or  expansion  because  of  age,  obsolescence, 
deferred  maintenance  or  inadequate  service.  Accordingly,  the  Capital  Im- 
provement Advisory  Committee  has  been  studying  alternate  methods  of  finan- 
cing capital  improvements . 

One  alternative  recommended  now  is  Municipal  Improvement  Bonds  which 
would  allow  a  number  of  projects,  too  small  for  submission  as  separate  bond 
issues,  to  be  grouped  together  in  a  multi-purpose  bond  issue  for  presentation 
to  the  electorate.  It  is  intended  that  such  issues  would  regularly  be  proposed 
to  augment  current  methods  of  financing.  A  similar  financing  tool  has  been 
used  with  great  success  in  Philadelphia.  In  cooperation  with  the  City  Attor- 
ney's Office,  the  Capital  Improvement  Advisory  Committee  has  prepared  a  Char- 
ter amendment  to  authorize  Municipal  Improvement  Bonds;  it  is  hoped  that  this 
measure  will  appear  on  the  June  4,  1968,  ballot. 

2)  Revolving  Fund  for  the  Capital  Improvement  Advisory  Committee 

The  Capital  Improvement  Advisory  Committee  is  chaired  by  the  Chief  Ad- 
ministrative Officer  and  includes  the  Controller,  the  Director  of  Public  Works, 
the  Director  of  Planning,  the  General  Manager  of  Public  Utilities,  the  General 
Manager  of  the  Recreation  and  Park  Department,  and  the  Coordinator  of  Hous- 
ing, Planning  and  Development.  Based  on  the  cumulative  experience  of  the 
past  several  years,  the  ClAC  has  proposed  establishing  for  capital  improve- 
ments a  contingency  revolving  fund.  It  is  further  recommended  that  allocations 
from  such  a  fund,  which  would  be  limited  in  amount  and  operate  on  a  revolving 
basis,  be  subject  to  approval  by  the  full  Capital  Improvement  Advisory  Com- 
mittee . 
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The  creation  of  this  revolving  fund  would  serve  two  principal  functions: 
expedite  unforeseen  and  emergency  situations;  and  provide  a  source  of  project 
planning  funds.  This  latter  point  is  of  particular  concern  because  such  requests 
frequently  do  not  survive  the  competition  for  funds  at  budget  time.  Realistic 
programming  with  sound  estimates  is  thereby  hampered. 

3)  Procedural  changes 

The  experience  gained  this  past  year  by  the  City  Planning  Commission  and 
the  Capital  Improvement  Advisory  Committee  indicates  that  some  adjustments 
should  be  made  in  the  dates  for  submission  of  the  data  and  the  publication  of  re- 
ports. The  City  Planning  Commission  has  recommended  a  Charter  amendment  to 
change  the  date  of  the  submission  of  the  schedules  describing  all  capital  im- 
provement program  projects  from  the  30th  day  of  November  to  the  first  day  of 
October.  At  the  request  of  the  CIAC,  the  Board  of  Supervisors  has  amended  Ordi- 
nance 139-65  changing  the  date  of  the  May  15  report  to  June  1,  Such  will  allow 
better  coordination  with  the  Board  of  Supervisors'  schedule  of  submission  of  bond 
issues  and  also  to  reflect  better  the  Board's  actions  on  the  budget  for  the  ensuing 
fiscal  year. 

The  Capital  Improvement  Advisory  Committee  has  also  adopted  Resolution 
No.  2  clarifying  its  procedures  with  respect  to  Section  3.05  of  the  Administrative 
Code  which  requires  that  "at  least  two  years  prior  to  the  election  date,  all  bond 
issues  proposed  for  a  June  or  November  election  shall  have  been  submitted  to  the 
City  Planning  Commission  for  inclusion  in  its  Capital  Improvement  Program."  No 
specific  language  was  incorporated  to  indicate  the  date  of  commencement  for  the 
two-year  period  and  the  CIAC  has  adopted  a  policy  in  reviewing  bond  issue  pro- 
posals that  the  two-year  period  shall  apply  to  bond  issues  submitted  to  the  Plan- 
ning Commission  after  January  1  ,  1968. 

For  several  years,  the  Department  of  Public  Works  which  prepares  the 
project  data  for  most  departments  has  grouped  together  minor  reconstruction  and 
replacement  items  into  a  single  project.  At  the  request  of  the  capital  improve- 
ment staff  and  with  the  concurrence  of  the  CIAC,  a  similar  "lump-sum"  procedure 
will  be  used  next  year  for  capital  improvement  items  costing  less  than  $5,000. 
A  complete  list  of  all  projects  incorporated  into  the  single  submission  will  be 
available  to  reviewing  bodies  such  as  the  City  Planning  Commission  as  well  as 
the  public.  It  is  anticipated  that  such  a  grouping  of  minor  capital  improvement 
projects  will  be  another  step  in  the  Program's  emphasis  on  major  capital  im- 
provement projects  involving  public  policy  questions. 

4)  Planning  Coordination 

The  staff  of  the  Department  of  City  Planning  recognizes  the  need  to  co- 
ordinate to  the  fullest  extent  possible  the  Capital  Improvement  Program  with 
other  City-wide  programs  and  policies.   To  implement  this  goal,  the  staff  has 


intensified  its  liaison  with  submitting  departments  so  as  to  better  relate  proj- 
ects to  a  department's  overall  work  program. 

The  capital  improvement  staff  is  particularly  concerned  with  coordinating 
projects  with  the  Federally  Assisted  Code  Enforcement  (FACE)  Program.  Sched- 
uling projects  in  areas  to  be  designated  for  FACE  treatment  will  maximize  the 
amount  of  assistance  available  to  the  City  and,  ultimately,  to  the  residents  of 
the  affected  areas.  Obviously,  this  type  of  programming  requires  long-range 
planning  in  concert  with  both  public  agencies  and  residents. 

A  further  effort  at  planning  coordination  has  resulted  in  the  Director  of 
Public  Works  inviting  representatives  from  the  Capital  Improvement  Section  of 
the  Department  of  City  Planning  to  participate  on  the  Street  Planting  Advisory 
Committee.  This  citizens'  Committee  makes  recommendations  to  the  Director 
of  Public  Works  concerning  areas  for  landscaping  and  street  tree  planting  to  be 
financed  from  the  Road  Fund . 

It  should  be  emphasized  that  the  recommended  program  presented  herein  is  the 
first  effort  since  adoption  of  Ordinance  139-66  to  effectuate  a  continuing  schedule  of 
capital  improvements.  Cost  estimates  for  projects  in  the  latter  part  of  the  program  are, 
in  particular,  subject  to  revision.  Further  refinement  will  be  occasioned  because  for 
this  year  only  departments  have  been  allowed  to  lump  the  costs  of  projects  in  the  final 
three-year  period  into  a  single  figure  in  order  to  facilitate  departmental  adoption  of 
six-year  programming.  In  addition,  many  projects  appearing  in  the  1971-73  schedule 
were  rated  other  than  "essential"  by  the  City  Planning  Commission.  These  projects 
are  subject  to  further  analyses  as  to  need  which  may  produce  an  "essential"  rating. 
The  general  policy  of  the  Capital  Improvement  Advisory  Committee  is  to  recommend 
only  "essential"  projects  for  inclusion  in  the  budget.  The  recommended  program  will 
undoubtedly  be  further  modified  because  new  projects  will  be  submitted  to  the  City 
Planning  Commission  for  incorporation  in  the  present  schedule.  To  a  certain  extent, 
this  situation  is  a  healthy  reflection  of  changing  programs  to  meet  the  City's  changing 
needs.  However,  the  very  newness  of  the  procedures  outlined  in  Ordinance  139-66  is 
mirrored  in  the  failure  of  some  departments  to  formulate  a  full  six- year  program.  It  is 
expected  that  experience  coupled  with  the  important  policy  guidance  given  by  the 
Board  of  Supervisors  will  alleviate  this  problem. 

The  present  report  represents  transition.  It  is,  nonetheless,  an  important  ad- 
vance toward  establishing  regular,  long-range  capital  improvement  programming  for 
San  Francisco. 


FORM  OF  THE  REPORT 


The  present  report  is  divided  into  the  following  principal  sections: 

Proposed  Bond  Schedule  and  Financing  Plan 

The  Capital  Improvement  Advisory  Committee,  for  the  first  time  in  the  history 
of  San  Francisco's  capital  improvement  program,  considered  and  formulated  a  recom- 
mended priority  listing  with  submission  dates  of  proposed  bond  issues  for  the  six-year 
period.  Specific  priorities  were  assigned  to  22  bond  proposals  having  a  total  estimated 
cost  of  $424.7  million,  excluding  the  Municipal  Railway.  Those  bond  propositions  not 
payable  from  departmental  revenue  would  cost  $249.2  million.  The  ClAC  schedule  was 
subsequently  approved  in  concept  by  the  Board  of  Supervisors.  This  section  also  con- 
tains a  summary  of  the  amounts  and  the  sources  of  financing  for  projects  recommended 
for  fiscal  years  1968-69  through  1972-73. 

Fiscal  Summary  and  Comparative  Data 

This  section  details  the  cumulative  totals  forthe  comprehensive  six-year  Capi- 
tal Improvement  Program,  1967-68  through  1 972-73 .  Comparative  totals  by  sourceof 
funds  are  detailed  for  the  current  budget  year  and  the  ensuing  five  years;  similar  data 
is  also  provided  forthe  previous  fiscal  year,  1966-67. 

Capital  Improvement  Program  for  1967-68  Budget  Year 

The  1967-68  Budget  Year  program  represents  the  cumulative  experience  of  proj- 
ect review.  Funding  for  the  1967-68  segment  of  all  projects  listed  therein  is  provided 
in  the  Appropriation  Ordinance.  The  review  cycle  includes  the  City  Planning  Commis- 
sions's  general  priority  designation  and  policy  statements,  the  CIAC's  specific  priority 
the  Mayor's  budget  analysis  and  finally  the  appropriation  action  of  the  Board  of  Super- 
visors . 
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Recommended  Five-Year  Capital  Improvement  Program  for  1968-69  through  1972-73 

All  projects  recommended  by  the  CIAC  and  approved  in  concept  by  the  Board  of 
Supervisors  for  1968-69  through  1972-73  are  listed  by  year  in  budget  index  number  with 
full  cost  data.  Cost  tables  summarize  each  year's  program.  The  City  Planning  Com- 
mission's policy  statements  which  relate  to  specific  recommended  projects  are  also 
reproduced . 

Departmental  Section  and  Project  Index 

All  projects  submitted  by  each  department  are  listed  in  budget  index  number  in- 
cluding those  items  which  have  been  deferred  out  of  the  six-year  program  or  abandoned. 
This  section  includes  budget  data,  number  of  employments  for  each  department,  the 
City  Planning  Commission's  general  policy  statements  as  well  as  the  Commission's 
general  priorities . 

Progress  on  Construction 

The  Progress  on  Construction  Section  lists  all  capital  improvement  projects 
which  in  fiscal  year  19  66-67  were  completed,  under  construction  or  funded  but  still  in 
the  planning  stage. 
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approved  in  concept  by  the  board  of  supervisors 
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FINANCING  PLAN 


The  following  table  is  a  summary  of  the  amounts  and  recommended  sources  of 

financing  for  all  projects  included  in  the  Capital  Improvement  Program  for  1967-58 
through  1972-73: 

Proposed  new  bond  issues,  not  payable  from  departmental  revenues  $  248,402  ,400 
(excluding  Municipal  Railway  of  undetermined  amount) 

Authorized  bond  issues  not  payable  from  departmental  revenues  71  ,293  ,400 

Proposed  new  bond  issues  payable  from  departmental  revenues  -  176,300  ,000 
Airport,  Water  and  Hetch  Hetchy 

Authorized  bond  issues  payable  from  departmental  revenues  -  58,  100,000 
Water  and  Hetch  Hetchy 

Annual  appropriations  from  the  ad  valorem  tax  fund,  all  departments  2  7,047  ,800 

Departmental  revenues  -  Airport,  Water,  Hetch  Hetchy,  and  Parking  52  ,578,900 
Authority 

Road  Fund  Receipts  19,481,100 

1.04  Cent  Gas  Tax  and  1.04  Cent  Matching  Funds  23,935,300 

Special  Gas  Tax  Street  Improvement  Funds  19,  690,900 

State  and  Federal  subventions  and  private  bequests  28,263,000 


TOTAL  PROPOSED  CAPITAL  IMPROVEMENT  PROGRAM  $  725,092  ,800 

(excluding  Municipal  Railway  Bond  Issue) 

With  departmental  cooperation  in  programming  each  bond  issue  and  in  the 
scheduling  of  plans  and  construction,  it  is  the  judgment  of  the  Capital  Improvement 
Advisory  Committee  that  the  debt  service  to  be  incurred  by  proposed  new  bond  issues 
not  payable  from  departmental  revenues  and  for  authorized  bonds  can  be  financed 
within  the  estimated  sales  tax  receipts  during  the  next  fifteen  year. 
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RECOMMENDED  PRIORITY  LISTING  OF  PROPOSED  BOND  ISSUES 


The  priority  listing  of  proposed  bond  issues  presented  herein  was  formulated 
by  the  Capital  Improvement  Advisory  Committee  and  approved  in  concept  by  the  Board 
of  Supervisors.  This  listing  is  the  first  attempt  in  San  Francisco  to  achieve  multi-year 
bond  issue  scheduling.  As  such,  these  recommendations  represent  the  beginning  of 
long-range  bond  issue  programming  and  are  in  initial  form  only. 

The  priority  recommendations  are  subject  to  review  and  final  action  by  the  City 
Planning  Commission,  the  Mayor  and  the  Board  of  Supervisors  as  well  as  by  the  Capi- 
tal Improvement  Advisory  Committee  as  more  facts  are  obtained  on  a  proposition's  ne- 
cessity, construction  costs ,  operating  requirements  and  other  factors .  The  passage 
or  defeat  of  individual  bond  Issues  as  well  as  further  refinement  of  the  financing  pro- 
gram and  schedule  of  bond  sales  will  also  influence  priority  ratings.  The  present 
listing  indicates  the  volume  of  bond  issue  proposals  and  the  need  for  critical  and 
thorough  evaluation  of  such  proposals  before  submission  to  the  electorate.  It  does  not 
include  any  Municipal  Improvement  Bonds  as  discussed  and  defined  in  the  Introduction. 

The  total  cost  of  bond  Issues  proposed  by  submitting  departments,  the  City 
Planning  Commission  or  by  the  Committee,  exclusive  of  the  Municipal  Railway,  for 
1967-72  is  $424,702,400,  An  additional  $129,021,500  was  requested  by  various  de- 
partments and  agencies  from  voter  approved  bonds  for  fiscal  years  1967-68  through 
1972-73. 

It  must  be  stressed  that  the  cost  figures  for  most  of  the  proposed  bonds  are 
preliminary  and  subject  to  refinement  as  a  proposition  approaches  its  submittal  date. 
Construction  cost  inflation  will,  in  particular,  necessitate  Increases  in  current  esti- 
mates. The  requests  of  the  Airport,  Hetch  Hetchy  System  and  Water  Department  total- 
ling $176,300,000  are  expected  to  be  financed  from  departmental  revenues  and  will, 
therefore,  not  affect  the  tax  rate. 

The  Capital  Improvement  Advisory  Committee  examined  in  detail  and  recommended 
for  inclusion  on  the  November  7,  1967  ,  ballot  only  the  one  bond  issue  in  the  amount  of 
$98,000,000  for  the  expansion  and  development  of  San  Francisco  International  Airport. 
The  Committee  recommends  that  in  the  planning  for  the  San  Francisco  International  Air- 
port's expansion  that  an  attempt  be  made  to  provide  space  for  future  rapid  transit  ser- 
vice directly  to  the  Airport.  The  Board  of  Supervisors  has  submitted  this  proposal  as 
"Proposition  A" . 

It  should  also  be  noted  that  in  order  to  clarify  the  procedural  standards  con- 
tained in  Section  3.05  of  the  Administrative  Code  governing  inclusion  of  proposed  bond 
issues  in  the  Capital  Improvement  Program  that  the  Committee  by  Resolution  Number  2, 
adopted  May  10,  1967,  intends  to  apply  these  standards  beginning  with  January  1, 
1968.  Following  the  tabulation  of  priorities  and  recommended  submission  dates  for 
proposed  bond  Issues  is  a  list  of  other  projects  for  which  future  bond  financing  may  be 
appropriate.  Amounts  shown  in  the  table  are  in  thousands  of  dollars. 


CIAC 
Priori- 
ties 


Sub- 
mission 
Year 


Bond  Proposal 


Amount 


Totals 


1 

1967 

S.  F.  International  Airport 

98,000 

0* 

98,000.0 

2 

1968 

Municipal  Railway 

undetermined 

3 

Market  St.  Surface 

Restoration 

15,750 

0 

A 

Davis  St.  Rapid  Transit 

Station 

12,000 

0 

5 

Recreation  and  Park 

(incl.  Sutro  Baths  proper- 

ties) 

14,636 

6 

6 

Urban  Beautification 

2,000 

0 

7 

D.P.W,  -  Street  Ughtlng 

1,200 

0 

8 

D.P.W.  -  Und  erg  rounding 

2,000 

0 

47 , 586 , 6 

9 

1969 

Civic  Center  Bldg. 

28,000 

0 

10 

Social  Services,  acquire 

1665  Mission 

2,500 

0 

11 

Library,  New  Main  Library 

15,000 

0 

45,500.0 

12 

1970 

District  Mental  Health 

Centers 

12,000 

0 

13 

Hetch  Hetchy 

68,000 

0* 

14 

Sanitation 

25,811 

0 

15 

War  Memorial  Rehabili- 

tation 

10,770 

8 

116,581 .8 

16 

1971 

M.  H.deYoung,  East  Wing 

4,300 

0 

17 

Board  of  Education 

33,462 

0 

18 

Legion  of  Honor 

1,214 

0 

38,976.0 

CIAC  Sub- 
Priori-  mission 

ties  Year  Bond  Proposal  Amount  Totals 

19  1972       Water  Department  $  10,300.0*  $ 

20  Yerba  Buena  Center, Sports 

&  Convention  Complex  34,000.0 

21  War  Memorial  Expansion  22,450.0 

22  Fire  Department,  AWSS  11,308.0  78,058.0 


Subtotal:        Not  payable  from  depart- 
mental revenues,  excluding 
Municipal  Railway  248,402.4 

Subtotal:        Payable  from  departmental 

revenues  excluding  Airport  78,300.0 

Subtotal:        Airport  (to  be  submitted  in 

1967)  98,000.0 


TOTAL  (excluding  Muni) 


$  424,702.4 


*Bond  Interest  &  Redemption  to  be  financed  from 
anticipated  departmental  revenues;  the  property 
tax  rate  will  not  be  affected. 


Other  Potential  Bond  Issues 


Juvenile  Court  -  separate  facilities  for  dependent  &  delinquent  children 
County  Jail  -  expansion 

Police  Department  -  remodel  district  stations 
Public  Utilities  Commission  -  office  building 
Voting  Machine  Warehouse  &  Records  Storage  Center 
Housing  Loan  Revolving  Fund 

Department  of  Public  Health  -  community  hospitals 
Central  Shops  -  additional  structures 

Fort  Mason  -  acquisition  of  surplus  lands  for  park  purposes 
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Pathology  Building,  San  Francisco  General  Hospital 


san  francisco 

IMPROVEMENT 


fiscal  summary 
and  comparative  d 

department  of  city  planning 


1970 

1968 

1971 

1969 

1972 
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Summary  of  All  Capital  Improvements  and  Comparative  JJata 


The  following  table  showing  source  of  funds  represents  the  cumulative  totals  for  the  recommended  six-year  Capital 
Improvement  Program  for  1967-68  through  1972-73.  Comparative  data  is  provided  for  fiscal  1966-67  ,  the  previous 
budget  year.  The  individual  projects  accounting  for  the  six-year  totals  are  detailed  in  the  subsequent  sections  of 
this  report.  Amounts  are  shown  in  thousands  of  dollars. 


Ad  Valorem 
Revenue 

Estimated  expenditures  from 
voter  approved  bonds 

Gas  tax  and  road  fund 

Federal  -  State  assistance 
and  other  sources 

SUBTOTAL 

Proposed  Bonds 

TOTAL 


Previous 
Fiscal  Year 
1966-67 

4,297.7 

5,759.6 

57,125.7 
9,400.0 

12 ,758.3 
89,341.3 

89,341  .3 


PRESENT 
FISCAL  YEAR 
1967-68 

3,788.0 

11,215.0 

70,088.5 
6,929.8 

9.511.3 
101,532.6 


101,532.5 


Recommended  Five  Year  Program 
1968-69  1969-70  1970-73 


5,310.6 
9,152.9 

49,554.2 
13,867.1 

10.042.7 
87,927.5 
53,450.1 
141 ,377.6 


4,640.6 
7,063.0 

6,366.5 
9,792,9 

3,619.0 
31,482.0 
101 ,349.9 
132,831.9 


13,308.6 
25,148.0 

3,384.2 
32  ,517.5 

5,090.0 
79,448.3 
317,555.9 
397,004.2 


TOTAL 
1967-68 
through 
1972-73 

27,047.8 

52,578.9 

129,393.4 
63,107.3 

28,263.0 
300,390.4 
472 ,355.9* 
772 ,746.3 


♦Includes  Municipal  Railway  bond  projects  listed  in  program.  The  total  amount 
of  the  proposed  Municipal  Railway  Bond  Issue  is  undetermined  and  is  not  tabu- 
lated in  the  table  of  Proposed  Bond  Priorities. 
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SAN  FRANCISCO 
CAPITAL  IMPROVEMENT  PROGRAM 

1961-62    THROUGH  1966-67 

ENCUMBE  RE 


SAN  FRANCISCO 
CAPITAL  IMPROVEMENT  PROGRAM 

1967-68    THROUGH  1972-73 
PROGRAME  D* 


ISO        I20        no        100  90 


I  I  ,598.3 
2,073.5 
7  1.8 
897.5 
I  55.2 
1,598.9 
1,0  I  3.3 
436.9 
I  6,003.8 
7,967.2 
I  I  8.7 
2.8  I  I .5 
655.7 
I  2,955.9 
16,  I  I  I  .O 
35,77  I  .9 
596.2 
27,006.0 
2,880.5 
78,440.5 
18,085.5 
16,980.7 
29,386.3 
1283,6  I  6.3 


(THOUSANDS  OF  DOLLARS) 
70         60         SO         40         30         20  lO  O 

I  I  I  I 

GENERAL  GOVERNMENT 
FIRE  DEPARTMENT 
POLICE  ^  DEPARTMENT 
DEPARTMENT    OF.^  SOCIAL  SERVICES 
SHERIFF 
JUVENILE  COURT 

CALIFORNIA    ACADEMY   OF  SCIENCES 

I  I  I  I  I  I 

DEPARTMENT    OF  ELECTRICITY 

I      I      I      i      !  I 

DEPARTMENT    OF    PUBLIC    WORKS    (SAN  ITATION) 
DEPARTMENT    OF    PUBLIC  HEALTH 

CALIFORNIA    PALACE    OF    THE    LEGION    OF  HONOR 

I  I  I  I  I  I  I 

M.    H.    de    YOUNG    MEMORIAL  MUSEUM 

I  I  I  I 

PUBLIC  LIBRARY 

I  I  I 

RECREATION    AND    PARK  DEPARTMENT 

I  I  I  I  ^ 

UNIFIED    SCHOOL  DISTRICT 

1  I  I  I 

DEPARTMENT   OF    PUBLIC    WORKS    (TR  A  F  F  I  C  WAYS) 


WAR    MEMORIAL-MUSEUM    OF  ART 

I  I  I  I  I 

INTERNATIONAL  AIRPORT 

I  I 
MUNICIPAL  RAILWAY 

I  I  I  I  I 

WATER  DEPARTMENT 


I  HETCH  HETCHY 
HOUSING  AUTHORITY 
PARKING  AUTHORITY 

-J  i 


(THOUSANDS   OF  DOLLARS) 

O  10  20         30         40  SO 

I  I  I  1  I 

GENERAL   GOVERNMENT  I 


80  90 


lOO  110 


I20  I30 


I 


FI^E  DEPARTMENT 

POLICE  DEPARTMENT 
I       j  I  {  I 

DEPARTMENT    OF    SOCIAL  SERVICES 
I  I 

SHERIFF 
I 

JUVENILE  COURT 

CALIFORNIA    ACADEMY    OF  SCIENCES 
DEPARTMENT    OF  ELECTRICITY 

!     I     I     I     I  I 

DEPARTMENT    OF    PUBLIC    WORKS  (SANITATION) 


DEPARTMENT    OF    PUBLIC  HEALTH 


CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR 
M.    H.   de  YOUNG    MEMORIAL  MUSEUM 

PUBLIC  LIBRARY 

I  I 

RECREATION    AND    PARK  DEPARTMENT 

■■^^        I  I 

UNIFIED    SCHOOL  DISTRICT 


DEPARTMENT    OF    PUBLIC    WORKS  (TRAFFICWAYS) 


WAR  MEMORIAL-MUSEUM  OF  ART 
INTERNATIONAL  AIRPORT 


M  U  N  I  C  I  PAL  RAILWAY 


WATER  DEPARTMENT 


HETCH  HETCHY 


HOUSING  AUTHORITY 


PARKING  AUTHORITY 

■_J  \  \  L_ 


TOTAL  ENCUMBERED 


TOTAL  PROGRAMED: 


6  5,458.9 
I  4,740.2 

3.3  I  2.9 
2,566.5 
I,  13  8.5 

4  I  2.3 
5,  I  6  L8 
1 , 5  8  6. 6 
34,048.0 
48,2  8  9.7 

1 . 4  I  0. 8 

4.5  8  3.3 
I  5,260.0 
23,303.0 
57,877.2 
99,977.3 
34,960.7 

I  I  3.495.5 
5  I ,0  I  5.2 
58,962. 0 
I  27,59  1 .5 
2,984.9 
4,609.5 
8772,746.3 


""includes   funds  from   oil  sources.  Approved   bonds  are  included  according  to  date  of  sale.        Includes   funds  from   all  sources.   Amounts  include   outhorized  but  unsold  bonds 
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san  francisco  CAPITAL 

IMPROVEMENT  PROGRAM 


1967 


1967-68  fiscal  year 

funded  by  the  board  of  supervisors 


Diamond  Heights  Elementary  School 


Paul  Revere  Elementary  School  Annex 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971  -  72 

1972-73 

RECONSTRUCTION  &  REPLACEMENT  ITEMS 

1 

213.67.103 

Califomia  Academy  of  Sciences,  North  American  Hall, 
renovate  ceilings.   Total  cost,  $14.0. 

North  American  Hall  has  suffered  from  rain  damage  for  many 
years  because  the  structural  framework  and  numerous  sky- 
lights made  it  almost  impossible  to  keep  the  roof  waterLight . 
In  the  past  few  years  a  complete  new  roof  has  been  installed . 
The  domed  ceilings  still  show  extensive  damage  and  stains 
caused  from  leaks.   This  project  will  repair  plaster  and  paint 
damage  to  the  ceiling  and  fill-in  the  ceiling  skylights  which 
are  no  longer  functional. 

14.0 

2 

423.67.101 

Department  of  Public  Works ,  miscellaneous  reconstruction 
and  replacement  projects  on  various  public  buildings . 
Total  cost,  $1,122.2. 

This  project  includes  numerous  small  items  which  improve 
efficiency,  maintain  the  appearance  and  assure  the  modern- 
ization of  various  public  buildings  . 

167.2 

173.0 

182.0 

200.0 

200.0 

200.0 

3 

500.67.138 

Department  of  Public  Health,  General  Hospital,  remove  old 
metal  fire  escapes  and  relocate  existing  standpipe.  Previous 
appropriation,  $1 2  . 1;  total  cost,  $15.6. 

Three  of  the  four  metal  fire  escapes  were  removed  and  stand- 
pipes  relocated  in  the  early  part  of  1966.   The  fourth  was  not 
removed  because  of  insufficient  funds.   The  standpipe  to  this 
fire  escape  must  be  relocated  to  another  position  as  required 
by  the  San  Francisco  Fire  Department. 

3.5 

4 

611 .67.101 

Califomia  Palace  of  the  Legion  of  Honor,  exhibition  galleries, 
replace  wall  covering.    Previous  appropriation,  $20.0;  total 
cost,  $46.3. 

The  present  wall  covering  is  faded  and  worn  beyond  repair 
and  cleaning  is  impossible.    This  project  will  complete  the 
recovering  of  the  walls  which  is  proceeding  with  funds  ap- 
proved in  the  1966-67  budget. 

26.3 

All  projects  Ad  Valorem  financing  unless  noted r  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues i  (g)  Gas  Tax,  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

197!  -  72 

1972-73 

RECONSTRUCTION  &  REPLACEMENT  ITEMS 

1 

213.67.103 

California  Academy  of  Sciences,  North  American  Hall, 
renovate  ceilings  .   Total  cost,  $14.0. 

North  American  Hall  has  suffered  from  rain  damage  for  many 
years  because  the  structural  framework  and  numerous  sky- 
lights made  it  almost  impossible  to  keep  the  roof  watenight . 
In  the  past  few  years  a  complete  new  roof  has  been  installed. 
The  domed  ceilings  still  show  extensive  damage  and  stains 
caused  from  leaks .   This  project  will  repair  plaster  and  paint 
damage  to  the  ceiling  and  fill-in  the  ceiling  skylights  which 
are  no  longer  functional. 

14.0 

2 

423.67.101 

Department  of  Public  Works ,  miscellaneous  reconstruction 
and  replacement  projects  on  various  public  buildings . 
Total  cost,  $1,122.2. 

This  project  includes  numerous  small  items  which  improve 
efficiency,  maintain  the  appearance  and  assure  the  modern- 
ization of  various  public  buildings. 

167.2 

173.0 

182,0 

200,0 

200,0 

200,0 

3 

500.67,138 

Department  of  Public  Health,  General  Hospital,  remove  old 
metal  fire  escapes  and  relocate  existing  standpipe.  Previous 
appropriation,  $12.1;  total  cost,  $15.6. 

Three  of  the  four  metal  fire  escapes  were  removed  and  stand- 
pipes  relocated  in  the  early  part  of  1966.   The  fourth  was  not 
removed  because  of  insufficient  funds.    The  standpipe  to  this 
fire  escape  must  be  relocated  to  another  position  as  required 
by  the  San  Francisco  Fire  Department, 

3.5 

4 

611 .67.101 

California  Palace  of  the  Legion  of  Honor,  exhibition  galleries, 
replace  wall  covering.    Previous  appropriation,  $20.0;  total 
cost,  $46.3. 

The  present  wall  covering  is  faded  and  worn  beyond  repair 
and  cleaning  is  impossible.    This  project  will  complete  the 
recovering  of  the  walls  which  is  proceeding  with  funds  ap- 
proved in  the  1966-67  budget. 

26.3 

All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue  i  (r)  Revenues^  (gjGasTox,  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

5 

651.67.101 

Recreation  and  Park  Department,  Laurel  Hill  Recreation  Center, 
Euclid  Avenue  and  Collins  Street,  reconstruction  of  fire  damaged 
building.   Total  cost ,$ 21 . 0 . 

Activities  within  the  recreation  building  have  been  limited 
because  of  extensive  damage  resulting  from  a  recent  fire. 
This  project  will  return  the  building  to  its  full  recreational 
capacity. 

21.0 

6 

651.67.102 

Recreation  and  Park  Department,  City-wide  play  court  resur- 
facing program.    Previous  appropriation,  $100.0.  Total 
cost,  $550.0. 

This  project  represents  a  continuing  program  toward  the 
elimination  of  rough  and  uneven  surfaces  on  tennis,  basket- 
ball and  other  courts  and  playfields  which  may  render  them 
unsuitable  for  recreational  activities. 

50.0 

80.0 

80.0 

80.0 

80.0 

80.0 

7 
8 

651.67.103 
651.67.104 

Recreation  and  Park  Department,  City-wide  walks  and  paths, 
resurfacing  program.        Previous  appropriation,  $80.0; 
total  cost,  $3  68  .  0. 

This  project  represents  a  continuing  program  toward  the 
elimination  of  rough  and  uneven  surfaces  on  walks  and  paths 
in  various  parks,  squares,  playgrounds  and  other  recre- 
ational areas . 

Recreation  and  Park  Department,  Candlestick  Park  Stadium, 
refinish  grandstand  seats.    Previous  appropriation:  $21.0; 
total  cost,  $55.7. 

A  program  for  the  painting  of  grandstand  seats  was  started 
in  1964.   The  present  project  for  the  refinishing  of  17,000 
seats  is  a  continuation  of  the  seat  rehabilitation  program. 

30.0 
15.0 

50.0 
20.7 

50.0 

50.0 

50.0 

50.0 

9 

651.67.107 

Recreation  and  Park  Department,  Candlestick  Park  Stadium, 
replace  light  fixtures.     Total  cost,  $2.2. 

The  replacement  of  interior  type  light  fixtures  with  exterior 
fixtures  would  be  more  economical  than  renovation  of  exist- 
ing outlets . 

2.2 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax;  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS • 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970  -71 

1971-72 

1 972  - 73 

10 

651 .67.109 

Recreation  and  Park  Department,  Stem  Grove  and  Pine  Lake 
Park,  resurface  roads  and  parking  areas.     Total  cost,  $54.0. 

The  present  surfaces  of  the  access  roads  and  parking  areas 
are  rough,  uneven  and  deteriorating.    Resurfacing  will 
improve  the  appearance  of  the  roads  and  parking  areas  and 
will  provide  greater  convenience . 

15.0 

39.0 

11 

651.57.110 

Recreation  and  Park  Department,   Zoo,  replace  fencing. 
Previous  appropriation,  $14.0;  total  cost  $94.0. 

The  replacement  of  weak  and  unsightly  fencing  on  cages 
and  around  paddocks  is  a  continuing  program  to  improve 
the  operation  and  appearance  of  the  zoo. 

10.0 

14.0 

14.0 

14.0 

- 

14.0 

14.0 

12 

670.67.131 

Department  of  Public  Works,  pavement  reconstruction, 
Lombard  Street  between  Polk  Street  and  Van  Ness  Avenue. 
Total  cost,  $39.0. 

The  reconstruction  of  the  pavement  will  improve  safety 
conditions  on  this  heavily  traveled  section  of  Lombard 
Street. 

39. Og 

13 

670.67.132 

Department  of  Public  Works,  pavement  reconstruction, 
Clementina  Street  between  3rd  Street  and  the  easterly  ter- 
minus of  Clementina  Street.   Total  cost,  $17.0. 

Existing  pavement  is  cracked  and  broken  from  severe  usage . 
Reconstruction  is  necessary  to  provide  increased  safety  for 
vehicles  using  this  street. 

17. Og 

14 

670.67.142 

Department  of  Public  Works,  drainage  tunnel  reconstruction, 
Parker  Avenue  at  Lone  Mountain.    Total  cost,  $8  7.0. 

Observations  of  drainage  flow  from  the  tunnel  indicate  that 
it  is  not  functioning  as  efficiently  as  in  the  past.  Geo- 
logical studies  indicate  that  any  further  decrease  in  drainage 
efficiency  would  impair  the  stability  of  Lone  Mountain  and 
surrounding  improvements. 

7.0g 

8  0.0g 

*AII  projects  Ad  Valorem  financing  unless  noted  ^  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTGx,  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

1  C 
i  D 

DtJi  ,0  /  ,iyU 

Wdr  NlsmoriQl  ~  IVlusGum  of  Art,  rGhsbilitBtion . 
Total  cost,  $1,739.9. 

This  project  will  provide  for  the  partial  rehabilitation  of 
the  War  Memorial  -  Museum  of  Art  cultural  complex. 
Funds  allocated  in  1967-68  will  specifically  provide  for 
the  replacement  of  the  stage  curtains  and  curtain  motors 
in  the  Opera  House.   A  comprehensive  rehabilitation  pro- 
gram for  the  War  Memorial  -  Museum  of  Art  is  detailed  in 
projects  691  .  67.  101-104,  106,  201  ,  401  and  592.  67.  101  . 

239.9 

300 ,  0 

300.0 

300.0 

300.0 

300 . 0 

16 

725.67.101 

International  Airport,  reconstruction  of  landing  field  pavement. 
Total  cost,  $1 ,400.0  . 

The  reconstruction  of  portions  of  the  runway,  taxiway  and 
apron  pavements  is  necessary  because  of  deterioration  from 
loading,  weathering  and  subgrade  failing. 

400. Or 

200. Or 

200. Or 

200. Or 

200. Or 

200. Or 

17 

725.67.191 

International  Airport,  services  of  the  Utilities  Engineering 
Bureau.    Total  cost,  $103.4. 

Engineering  and  inspection  services  of  the  Utilities  Engineer- 
ing Bureau  are  provided  on  a  continuing  basis  for  recon- 
struction and  replacement  projects  scheduled  by  the  Inter- 
national Airport. 

103. 4r 

18 

735.67.103 

Municipal  Railway,  Geneva  Substation,  roof  repair. 
Total  cost,  $17.0. 

The  roof  at  the  Geneva  Substation  has  deteriorated  to  such 
an  extent  that  repairs  are  necessary  to  prevent  damage  to 
equipment  within  the  substation  and  hazardous  operating 
conditions . 

17.0 

19 

735.67.105 

Municipal  Railway,  cable  car  system,  restore  underground 
cable  carrying  facilities.    Total  cost,  $287  .0. 

The  overhaul  of  cable  carrying  facilities  is  urgently  required 
for  the  continued  operation  of  the  cable  car  system. 

150.0 

137.0 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue-,  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS" 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970  -71 

1971-72 

1972- 

73 

20 

735.67.108 

Municipal  Railway ,  Presidio  Yard ,  reconstruct  paving. 
Total  cost,  $71.0. 

The  asphalt  paving  in  the  storage  yard  is  breaking-up 
after  many  years  of  hard  usage  and  has  reached  the  stage 
where  maintenance  work  can  no  longer  keep  the  paving 
in  proper  repair. 

71.0 

21 

735.67.113 

Municipal  Railway,  cable  car  system,  replace  cable  sheaves. 
Total  cost,  $269.0. 

Redesign  of  the  cable  sheaves  required  for  the  operation  of 
the  underground  running  cable  will  greatly  reduce  wear  on 
the  sheave . 

54.4 

50.4 

44.4 

46.2 

48.3 

25 

.3 

22 

735.67.118 

Municipal  Railway,  automotive  shops,  24th  and  Utah  Streets, 
roof  repair.   Total  cost,  $28.0. 

The  existing  roof  has  deteriorated  to  such  an  extent  that 
repairs  are  urgently  needed  for  the  protection  of  the  shop 
space . 

28.0 

23 

735.67.193 

Municipal  Railway,  services  of  the  Utilities  Engineering  Bureau. 
Total  cost,  $437.4. 

Engineering  and  inspection  services  of  the  Utilities  Engineer- 
ing Bureau  are  provided  on  a  continuing  basis  for  reconstruc- 
tion and  replacement  projects  scheduled  by  the  Municipal 
Railway . 

72.9 

72.  9 

72.9 

72.9 

72.9 

72 

.9 

24 

745.67.103 

Water  Department,  entire  service  area,  reconstruct  and  relocate 
blowoffs.   Total  cost,  $74.0. 

The  reconstuction  and  relocation  of  blowoffs  and  air  valves 
is  necessary  to  eliminate  sanitary  hazards  that  existed  be- 
fore adoption  of  current  public  health  requirements . 

17.  Or 

17. Or 

10. Or 

10.  Or 

10. Or 

10 

.Or 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968- 

69 

1969- 

TO 

I970 

-71 

1971-72 

1972-73 

25 

745.67.104 

Water  Department,  entire  service  area,  renew  water  services. 
Total  cost,  $4,430.  0  . 

This  project  provides  for  the  renewal  of  water  services 
which  are  too  small,  leaking  or  otherwise  deteriorated. 
The  program  has  been  stepped-up  to  overcome  an  accumu- 
lated backlog  of  renewal  orders  . 

1,000. Or 

1,340 

Or 

500 

Or 

530 

Or 

530. Or 

530 

Or 

26 

745.67.105 

Water  Department,  entire  service  area,  relocate  and  realign 
water  mains.    Total  cost,  $1,131.0. 

The  relocation  and  realignment  of  water  mains  is  required 
because  of  the  reconstruction  of  streets  and/or  sewers 
where  the  mains  must  be  moved  to  accomplish  the  intended 
work. 

131 .Or 

190 

Or 

195 

Or 

205 

Or 

205  . Or 

205 

Or 

27 

745.67.106 

Water  Department,  entire  service  area,  relocate  and  realign 
existing  water  services  .    Total  cost,  $422.0. 

This  project  will  provide  for  the  relocation  and  realignment 
of  water  services  required  for  street  and/or  sewer  recon- 
struction. 

72. Or 

76 

Or 

67 

Or 

69 

Or 

69.  Or 

69 

Or 

28 

745.67.108 

Water  Department,  entire  service  area,  replace  water  mains. 
Total  cost,  $2  ,975.  0. 

In  coordination  with  street  improvements,  this  project  pro- 
vides for  the  replacement  of  old  water  mains  that  are 
leaking,  or  to  make  minor  replacements  to  existing  water 
mains . 

375. Or 

500 

Or 

510 

Or 

530 

Or 

530. Or 

530 

Or 

29 

745.67.109 

Water  Department,  suburban  areas,  preparing  and  oiling  of 
roads.    Total  cost,  $146.0. 

The  grading  and  oiling  of  Water  Department's  roads  will 
prevent  erosion,  reduce  dust  and  maintenance  costs. 

15. Or 

25. 

Or 

26. 

Or 

26 

6r 

26. 7r 

26. 

7r 

All  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue  1  (r)  Revenues;  (g)  Gas  Tax  j  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS  OF 

DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

1969- 

70 

I970-7I 

1971-72 

1972-73 

30 

745.67.111 

Water  Department,  entire  service  area,  reconstruct  and  restore 
fences.   Total  cost,  $1  26 .  0. 

The  reconstruction  and  replacement  of  existing  fences  on 
Water  Department  property  is  necessary  to  protect  against 
vandalism,  water  pollution  and  contamination. 

20. Or 

20. Or 

21 

.Or 

21  .6r 

21  .7r 

21 .7r 

31 

745.67.113 

Water  Department,  San  Francisco  and  San  Mateo  Counties, 
cement  mortar  lining,  transmission  and  distribution  pipe  lines. 
Total  cost,  $898.0. 

The  cementing  of  the  lining  of  transmission  and  distribution 
water  mains  will  increase  flow,  prevent  leaks  and  prolong 
the  useful  life  of  the  pipelines. 

108  .Or 

150. Or 

150 

.Or 

163.  Or 

163.  Or 

164.  Or 

32 

745.67.117 

Water  Department,  Sunol  Distribution  System,  Alameda  County, 
rehabilitation.   Total  cost,  $25  . 0. 

The  construction  of  a  tank,  feeder  and  distribution  system 
pipelines  in  Sunol  will  provide  an  adequate  supply  of  water 
to  customers  in  the  area. 

25. Or 

33 

745.67.121 

Water  Department,  425  Mason  Street,  repair  and  improvements. 
Total  cost,  $178  .0. 

This  proposal  includes  several  small  projects  which  are  de- 
signed for  the  maintenance,  efficient  operation  and  appear- 
ance of  the  Water  Department's  office  building. 

28.  Or 

30.  Or 

30 

.Or 

30. Or 

30.  Or 

30.  Or 

34 

745.67.124 

Water  Department,  Crystal  Springs  Chlorination  Station,  San 
Mateo  County,  replacement.   Total  cost  $150.0. 

The  existing  station  is  too  small  for  adequate  water  treat- 
ment, is  inefficient  and  requires  the  manual  handling  of 
chlorine  containers . 

150. Or 

35 

745.67.129 

Water  Department,  San  Mateo  County,  rehabilitate  Pilarcitos 
feeder  flumes  .   Total  cost,  $60.0. 

The  rehabilitation  of  the  feeder  flumes  at  Pilarcitos  Reser- 
voir will  prevent  water  loss  and  increase  usable  production. 

20. Or 

40.  Or 

*AII  projects  Ad  Valorem  financing  unless  noted  i  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 

NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

36 

755.67.102 

Hetch  Hetchy,  Moccasin  transmission  line,  install  conductor 
clamps.    Previous  appropriation,  $25.0;  total  cost,  $100.0. 

The  dead-end  clamps  and  parallel  groove  splice  clamps  on 
approximately  twelve  towers  were  installed  in  1925.  The 
strands  of  the  aluminum  conductors  are  failing  from  fatigue 
at  the  dead-end  clamps.    During  this  replacement,  the 
parallel  groove  splice  clamps  will  be  replaced  with  com- 
pression type  splices  in  compliance  with  the  fire  prevention 
standards  of  the  State  Division  of  Forestry. 

25. Or 

25.  Or 

25. Or 

37 

755.67.103 

Hetch  Hetchy,  Cherry  Dam  access  road,  reconstruct  and  re- 
surface.    Previous  appropriation,  $150.0;   total  cost,  $220.0. 

The  19-mile  access  road  was  constructed  in  1950  and  1951. 
The  original  surface  and  subsequent  patching  have  deterio- 
rated.   The  roadway  in  sections  is  narrow,  hazardous  and 
hard  on  equipment. 

70. Or 

38 

755.67.104 

Hetch  Hetchy,  Early  Intake,  construct  employee  cottages. 
Total  cost,  $95.0. 

The  construction  of  three  cottages  will  replace  three  exist- 
ing substandard  cottages  built  between  1916  and  1925  . 
These  cottages  will  house  employees  in  the  vicinity  of  Holm 
and  Kirkwood  powerhouses. 

60. Or 

3  5.  Or 

39 

755.67.105 

Hetch  Hetchy,  Moccasin  cottages,  replace  service  panels 
and  wiring.   Total  cost,  $8.0. 

Several  Moccasin  cottages  were  constructed  in  the  mid- 
thirties  ■    Service  panels  and  electric  wiring  are  inadequate 
for  modem  loads  and  represent  a  fire  hazard. 

4.  Or 

4.  Or 

40 

755.67.106 

Hetch  Hetchy,  Lower  Moccasin  Village ,  repave  streets. 
Total  cost,  $12.0. 

Present  pavement  is  breaking-up  and  will  further  deterio- 
rate when  construction  begins  on  the  new  Moccasin  power- 
house. 

12. Or 

All  projects  Ad  Valorem  financing  unless  noted:  (b) Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue  1  (r)  Revenues j  (g)  Gas  Tax,  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

NO. 

PROJECT 
IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

PROJECT   COST  IN   THOUSANDS    OF  DOLLARS" 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

41 
42 

43 
44 

755.67.107 
755.67.108 

755.67.109 
755.67.191 

Hetch  Hetchy,  Moccasin  Village,  replace  street  lights. 
Total  cost,  $3.0. 

The  new  street  lights  will  replace  obsolete  lights  installed 
in  1925  which  are  inefficient  and  costly  to  maintain. 

Hetch  Hetchy,  vicinity  of  Vemalis ,  San  Joaquin  Valley,  re- 
habilitate transmission  line  towers.    Total  cost,  $10.0. 

This  project  will  provide  for  repairs  and  rehabilitation  to 
steel  transmission  line  towers  to  prevent  further  deterio- 
ration . 

Hetch  Hetchy,  O'Shaughnessy  Dam,  distribution  system. 
Total  cost,  $75.0. 

Undergrounding  portions  of  the  distribution  lines  and  replac- 
ing an  unsightly  substation  is  in  cooperation  with  officials 
of  Yosemite  National  Park  to  improve  scenic  conditions  at 
O'Shaughnessy  Dam. 

Hetch  Hetchy,  services  of  the  Utilities  Engineering  Bureau. 
Total  cost,  $259.2  . 

Engineering  and  inspection  services  of  the  Utilities  Engineer- 
ing Bureau  are  provided  on  a  continuing  basis  for  reconstruc- 
tion and  replacement  projects  scheduled  by  Hetch  Hetchy. 

COST  SUMMARY  -  RECONSTRUCTION  AND  REPLACEMENT: 

Ad  Valorem  Tax 
Gas  Tax 
Revenue 

TOTAL  OF  RECONSTRUCTION  AND  REPLACEMENT 

3.  Or 
10. Or 

75. Or 
269. 2r 

987.4 
63.0 
2,992.6 

937  .0 
80.0 
2,652.0 

743.3 
1,734.0 

763.  1 
1 ,78  5.2 

765.2 
1  ,  78  5  . 4 

742.2 

1  ,78  6.4 

4,043.0 

3,669.0 

2,477.3 

2,548  .3 

2,550.6 

2,528.6 

All  projects  Ad  Valorem  financing  unless  noted:  (b)Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (gjGasTox;  (o)  Other  Sources 


Sunol  Valley  Filtration  Plant  (Alameda  County) 


34 


1967-68  FISCAL  YEAR 


LINE 
NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN  THOUSANDS    OF  DOLLARS* 


1967-68 
FUNDED 


1968  -  69 


I969-70 


I970-7I 


1971-72 


1972-73 


45 


141 .67.101 


46 


141.67.102 


47 


141  .67.103 


141.67.104 


49 


141 .67.105 


NEW  CAPITAL  IMPROVEMENTS 

District  Attorney ,  Hall  of  Justice,  enlarge  library. 
Total  cost,  $5.5. 

Accumulated  legal  books,  case  records  and  other 
periodicals  are  stored  in  inaccessible  locations  due 
to  lack  of  space  in  the  present  library. 

District  Attorney ,  Hall  of  Justice,  construct  partitioning 
in  Complaint  Division .   Total  cost,  $2.0. 

Partitioning  in  the  Complaint  Division  will  reduce 
existing  noise  conditions  which  are  distractive  for 
workers . 

District  Attorney ,  Hall  of  Justice ,  office  soundproofing. 
Total  cost,  $5.5. 

Present  soundproofing  in  several  offices  is  inadequate 
to  prevent  confidential  conversations  from  being  over- 
heard in  adjacent  offices  and  in  the  corridor. 

District  Attorney,  Hall  of  Justice,  printed  form  storage 
and  acoustical  treatment  for  reproduction  room. 
Total  cost,  $2.9. 

Funds  from  this  project  will  provide  additional  storage 
space  for  printed  forms  and  other  records  which  are 
inconveniently  stored  in  boxes,  and  acoustical  treat- 
ment for  the  combined  record  storage  and  reproduction 
room . 

District  Attorney,  Hall  of  Justice,  modify  glass  partition  and 
install  writing  counter.    Total  cost,  $1.4. 

The  modification  of  the  glass  partition  will  reduce  the 
height  of  the  speaking  hole  to  accommodate  women 
clerks  who  serve  the  counter.   A  new  stand-up  type 
writing  counter  will  provide  additional  space  for  pre- 
paring questionnaires. 


5.5b 


2.0b 


5.5b 


2.9b 


1.4b 


*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

50 

145.67.103 

Fire  Department,  Auxiliary  Water  Supply  System  (AWSS) 
Pumping  Station  2,  sanitary  connection.    Total  cost,  $22.0. 

Located  at  the  Bay  terminus  of  Van  Ness  Avenue,  the 
installation  of  a  sewage  ejector  with  connection  to  the 
sewer  is  necessary  to  eliminate  raw  sewage  discharge 
into  San  Francisco  Bay  to  comply  with  the  requirements 
of  the  Regional  Water  Quality  Control  Board  and  to 
implement  the  Board  of  Supervisors'  policy  that  Aquatic 
Park  water  be  protected  for  water-contact  sports  (CIAC 
priority  No  .3) . 

22.0 

C  1 

oi 

i'4o.O/.iUD 

Fire  Department,  Engine  Company  3,  fire  station  recon- 
struction.   Previous  appropriation,  $31.0;  total  cost,  $310.0. 

This  project  and  the  following  four  projects  are  part  of 
a  bond  approved  program  to  bring  fire  stations  up  to 
modern  standards  of  structural  safety,  utility  and  con- 
venience . 

279 . Ob 

52 

145.57.107 

Fire  Department,  Engine  Companies  17  and  18,  fire  station 
reconstruction.    Total  cost,  $285.0. 

28  5.  0b 

53 

145.67.108 

Fire  Department,  Engine  Company  19  and  Truck  Company  1, 
fire  station  reconstruction.    Total  cost,  $271.0. 

271.0b 

54 

145.67.109 

Fire  Department,  Engine  Company  2,  fire  station  recon- 
struction.  Total  cost,  $279.0. 

279.0b 

55 

145.57.110 

Fire  Department,  Engine  Companies  8  and  16,  fire  station 
reconstruction.   Total  cost,  $453  .  0 . 

45.0b 

408.0b 

56 

145.67.115 

Fire  Department,  Engine  Company  43,  construct  new  fire 
house.    Previous  appropriation,  $60.0;  total  cost,  $370.0. 

The  existing  fire  house  for  Engine  Company  43,  construc- 
ted In  1912,  is  obsolete  and  a  new  facility  is  needed  to 
provide  an  increased  level  of  service  to  the  City. 

60.0b 

250.0b 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
35  (n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT  COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 

CI  1 M  Pi  cr  Pi 
r  U  N  U  t.  U 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

57 

145.67.117 

Fire  Department,  Engine  Company  36,  construct  new  fire 
house.    Total  cost,  $310.0. 

The  existing  fire  house  for  Engine  Company  36  was 
originally  designed  to  accommodate  10  to  12  men  in 
1905  .  With  the  present  complement  of  42  men,  the 
facility  is  over-crowded . 

60.  Ob 

250.0b 

58 

145.67.118 

Fire  Department,  Engine  Company  33,  construct  new  fire 
nouse,    lOLdi  cosu,  poiu.u. 

The  existing  fire  house  for  Engine  Company  33,  con- 
structed in  1896,  is  obsolete  and  inefficient  to  meet 
present-day  operating  requirements  . 

SELECTION  OF  SITE  AND  DEVELOPMENT  PLANS  FOR 
NEW  CONSTRUCTION  IN  PROJECT  145.67  .118  AND 
THE  FOLLOWING  PROJECT  (145.  67.  119)  ARE  SUBJECT 

J.  W    r\ijVi.JL.VV     DX     X  XX  Xj   w  XXX    r  Xjrtly  Xy  XXM         WW  IVllViXOQ  XW  XV  , 

50.0b 

250.0b 

59 

145.67.119 

Fire  Department,  Engine  Company  37,  construct  new  fire 
house.    Total  cost,  $458  .0. 

Since  the  construction  of  the  James  Lick  Freeway, 
vehicular  access  to  the  fire  service  area  of  Engine 
Company  37  has  been  impaired.    The  new  fire  house 
at  Napoleon  Street  and  Jerrold  Ave .  will  improve  ser- 
vice to  the  district  covered  by  this  Company. 

100.0b 

358 .Ob 

60 

145.67.126 

Fire  Department,  Redevelopment  Area  E-1,  fire  protection 
work.    Total  cost,  $127.0. 

The  necessary  improvements  to  the  high  and  low 
pressure  facilities  and  cisterns  and  other  new  con- 
struction or  reconstruction  in  conjunction  with  proj- 
ects of  the  Department  of  Public  Works  in  Area  E-1 
meet  the  City's  commitment  for  non-cash  grants-in- 
aid  to  the  Redevelopment  Agency  (CIAC  priority  No. 6). 

27.0 

100.0 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  issue; 
(n)  Proposed  Bond  Issue  1  (r)  Revenues,-  (g)GasTax,  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

61 

145.67.127 

Fire  Department,  Redevelopment  Area  A-2,  AWSS  alterations 
and  extensions.    Total  cost,  $500.0. 

The  existing  AWSS  in  Area  A-2  must  be  altered  and 
extended  to  provide  fire  protection  to  development 
proposed  under  the  redevelopment  plan  equal  to  other 
districts  which  now  have  similar  property  values  and 
population  densities  (ClAC  priority  No.  7). 

10.0 

490. On 

62 

161.67.101 

Police  Department,  Central  Police  Station,  construct  new 
station.    Previous  appropriation,  $1 05  .  0;  total  cost ,  $519.3. 

The  Central  Police  Station,  previously  located  in  the 
old  Hall  of  Justice,  has  been  in  temporary  quarters  for 
several  years.    The  new,  centrally  located  facility, 
will  provide  greater  efficiency  in  operations  and  a 
higher  level  of  community  service  (CIAC  priority  No.  4)  . 

414.3 

63 

161.67.105 

Police  Department,  Hall  of  Justice,  soundproof  Chief  of 
Police  suite.    Total  cost,  $2.7. 

The  installation  of  drapes  and  carpeting  will  provide 
soundproofing  in  offices  of  the  Chief  of  Police  where 
confidential  conversations  are  conducted. 

2.7b 

64 

161  .67.106 

Police  Department,  Hall  of  Justice,  Bureau  of  Inspection, 
remodeling.    Total  cost,  $10.8. 

The  installation  of  office  partitions  will  provide  privacy 
and  reduce  noise  from  adjacent  clerical  sections  in 
various  areas  of  the  Bureau  of  Inspection. 

10.8b 

65 

161 .67 .107 

Police  Department,  Hall  of  Justice,  security  measures  for 
basement  parking.    Total  cost,  $8.3. 

A  metal  collapsible  gate  at  the  west  end  of  the  garage 
will  increase  security  during  night  hours.    The  atten- 
dant's booth  with  electronic  communication  facilities 
will  be  used  as  a  control  for  incoming  and  outgoing 
traffic  as  well  as  parking  supervision. 

8  .  3b 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues j  (g)  Gas  Tax ;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970  -71 

1971-72 

1972-73 

56 

151.67.108 

Police  Department,  Hall  of  Justice,  Bureau  of  Criminal 
Information,  install  plate  glass  partition.    Total  cost,  $1.5. 

With  only  two  officers  on  duty  at  night,  the  existing 
information  counter  does  not  provide  adequate  security. 
The  installation  of  the  glass  partition  with  speaking 
holes  and  work  station  positions  will  correct  an  exist- 
ing security  inadequacy. 

1.5b 

67 
58 

151.57.109 
161 .57.110 

Police  Department,  Hall  of  Justice,  City  Prison,  install 
separate  facilities  in  main  holding  tank.    Total  cost,  $13.5. 

Prisioners  awaiting  to  be  booked  are  placed  in  the 
same  area  as  those  awaiting  processing  thereby  caus- 
ing continual  confusion.    Funds  from  this  project  will 
provide  separate  facilities  for  these  groups  in  the 
main  holding  tank. 

Police  Department,  Hall  of  Justice,  crime  lab  areas,  alter- 
ations.   Total  cost,  $5.0. 

The  polygraph  room  was  constructed  without  necessary 
soundproofing  and  observations  mirrors  .   With  the 
installation  of  these  features,  the  full  value  and  use 
of  the  facility  will  be  realized. 

13.5b 
5.0b 

59 

151  .57.111 

Police  Department,  Hall  of  Justice,  Traffic  Department 
Control  Center,  remodeling.    Total  cost,  $15.9. 

This  project  will  provide  for  the  installation  of  a  new 
control  desk,  acoustical  treatment,  partitions  and 
other  remodeling  to  increase  efficiency  and  general 
convenience  in  operations. 

16.9b 

70 

151  .67.112 

Police  Department,  Hall  of  Justice,  parking  area,  install 
metal  enclosures  .    Total  cost,  $15.1. 

The  installation  of  five  metal  cages  enclosing  the 
west  end  of  the  police  parking  area  will  protect  evi- 
dence (stolen  cars)  impounded  pending  investigation 
by  the  Crime  Laboratory.  ^^^^^^ 

15.1b 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

71 

151  .67.116 

Police  Department,  Hall  of  Justice,  Southern  Police 
Station,  install  acoustical  treatment .    Total  cost,  $2.2. 

This  project  will  provide  soundproofing  in  the  business 
office  which  presently  has  a  high  noise  level  due  to 
tslsphonss    rsdio  snd  typsv/ritsrs  in  3  srn3ll  opsrstin^ 
area . 

2.2b 

72 

161.67.117 

Police  Department,  Hall  of  Justice,  City  Prison,  remodel 
women's  section.    Total  cost,  $37.5. 

Since  the  existing  18-bed  dormitory  is  seldom  used, 

fVi  o  ;a  1 ti  /^n   f~if  'hVi  i  c  H  /"M-m  i             iritr^  civ  frolic  ia7  ill  rwf^  

LllC^    O  ILCi  Cl  LJ.(_J11    UJ-     Li  i  1  O    Li  Vji  illX  LLJl  y    lllLU    SlJ't. —  ^Cllo    Vvj,ll    ^1  — 

vide  desirable  separation  of  inmates  and  better  space 
utilization . 

37.5b 

73 

151.67.118 

Police  Department,  Hall  of  Justice,  City  Prison,  install 
new  plumbing  fixtures.    Total  cost,  $9.1. 

Funds  for  this  project  will  provide  additional  sanitary 

(•..I  vji  I'Jl  LIUI 1  O    J,ll    LllC    ^iloUil    uo    I  Cl^  UllliUdiv^           Uy    LllC    O  LCI  LC 

Bureau  of  Corrections. 

9.1b 

74 

151 .67.119 

Police  Department,  Hall  of  Justice,  City  Prison,  install 
telephone  jacks.    Total  cost,  $2.7. 

The  installation  of  telephone  jacks  will  permit  prisoners 
to  use  the  telephone  without  removing  them  from  the  cell 
block.    This  project  will  be  in  compliance  with  the 
California  Penal  Code. 

2.7b 

75 

161.57.120 

Police  Department,  Hall  of  Justice,  City  Prison,  install 
electrical  door  control  system .    Total  cost,  $3.8. 

A  central  control  for  opening  six  doors  by  remote 
operation  will  assist  personnel  in  the  movement  of 
prisoners . 

3.8b 

•;E  PROJ 
■'T  lOENTfK 


All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue ;  (r)  Revenues:  (g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

76 

151  .67.121 

Police  Department,  Hall  of  Justice,  miscellaneous  alter- 
ations.  Total  cost,  $3.0. 

Funds  for  this  project  will  improve  efficiency  in  various 
operations  within  the  Police  Department. 

3.0b 

77 

151.67.122 

Police  Department,  Hall  of  Justice,  City  Prison,  install 
closed  circuit  television  system.   Total  cost,  $47.0. 

The  closed  circuit  television  system  will  provide 
24  hour  surveillance  of  corridors,  recreation  areas 
and  holding  tanks  with  a  minimum  number  of  super- 
visory or  law  enforcement  personnel. 

47.0b 

78 

151 .67.123 

Police  Department,  Hall  of  Justice,  Property  Clerk  Room, 
additional  alarm  system.    Total  cost,  $1.7. 

The  installation  of  an  additional  sliding  bar  with  alarm 
on  the  main  door  to  the  Property  Clerk  Room  will  pro- 
vide further  security  for  stored  property. 

1.7b 

79 

161.57.124 

Police  Department,  Hall  of  Justice,  Community  Relations 
Bureau,  remodeling.   Total  cost,  $5.5. 

The  rearranging  of  walls  and  partitions  will  alleviate 
an  over-crowded  condition  in  the  Community  Relations 
Bureau  and  will  allow  more  efficient  use  of  existing 
space. 

6.5b 

80 

151.67.125 

Police  Department,  Hall  of  Justice,  various  police  area, 
install  tackboards  and  blackboards.    Total  cost,  $2.7. 

At  present,  notices,  bulletins  and  other  informational 
material  placed  on  walls  with  tape,  tacks  and  nails 
have  marred  the  finish  on  the  walls.    The  installation 
of  tackboards  and  blackboards  will  keep  these  walls 
in  better  condition. 

2.7b 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTox;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

81 

173.57.104 

Sheriff,  County  Jails  2  and  4,  San  Mateo  Co.,  install 
electric  service  facilities.   Total  cost,  $21.5. 

The  jails  have  been  operating  with  borrowed  transformers 
since  the  main  City-owned  transformer  failed  in  December, 
1965.    The  installation  of  new  electrical  facilities  will 
correct  existing  circuit  deficiencies ,  and  will  provide 
dependable  power  for  the  jails'  electrical  system  (CIAC 
priority  No.  13) . 

21.5 

82 

173.67.108 

Sheriff,  Hall  of  Justice,  County  Jail  1,  install  public  address 
and  intercom  system.    Total  cost,  $14.5. 

This  project  will  provide  for  the  extension  of  the  existing 
public  address  system  to  cell  areas  and  the  modernization 
and  extension  of  the  existing  intercom  system. 

14.5b 

83 

173.67. 117 

Sheriff,  Hall  of  Justice,  install  closed  circuit  television 
system.    Total  cost,  $64.0. 

The  installation  of  a  closed  circuit  television  system  in 
the  county  jail,  restricted  corridors  and  the  courts  area 
will  aid  Sheriff's  security  personnel  in  the  control  and 
movement  of  prisoners . 

64.0b 

84 

173.67.119 

Sheriff,  County  Jail  2,  San  Mateo  Co.,  install  shower 
facilities  (men's  building).    Total  cost,  $195.0. 

Present  shower  facilities  located  in  the  basement  are 
inadequate  and  inconvenient.    This  project  will  pro- 
vide showers  on  each  cell  tier.    The  project  is  recom- 
mended by  the  State  Board  of  Corrections . 

10.0 

185.0 

85 

173.67.120 

Sheriff,  County  Jail  2,  San  Mateo  Co.,  install  stainless 
steel  tables  (men's  building).    Total  cost,  $123.5. 

Stainless  steel  tables  in  walkways  will  simplify  the 
feeding  and  cleaning  problems  associated  with  cell 
feeding.   In  addition,  the  tables  will  be  used  for  read- 
ing and  recreational  purposes. 

5.0 

118  .5 

*A1I  projects  Ad  Valorem  financing  unless  noted ;  (b)Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue  1  (r)  Revenues  i  (g)  Gas  Tax ;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 
NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN  THOUSANDS   OF  DOLLARS* 


1967-68 
FUNDED 


1968-  69 


I969-70 


I970-7I 


1971-72 


1972-73 


173.67.121 


Sheriff,  County  Jail  2,  San  Mateo  Co. 
(men's  building).    Total  cost,  $37.0. 


install  new  bunks 


173.67.122 


In  the  winter  an  increase  of  criminal  cases  creates  an 
overcrowded  condition  in  the  jail.    During  this  period 
newly  admitted  inmates  sleep  on  floors,  cots,  or  other 
improvised  beds  in  walkways  of  the  various  cell  tiers 
creating  a  security  problem  requiring  additional 
deputies.    Additional  bunks  are  needed  to  free  the  walk- 
ways of  this  condition.    This  project  is  recommended  by 
the  State  Board  of  Corrections. 

Sheriff,  County  Jail  2,  San  Mateo  Co.  ,  install  new  toilet 
on  first  floor  (men's  building).    Total  cost,  $6.0. 

The  lavatory  is  located  outside  of  the  kitchen  area. 
Inmates  working  in  the  kitchen  must  leave  under  guard 
to  visit  the  toilet.    New  toilets  and  washing  facili- 
ties will  correct  this  condition  and  will  improve  security 
and  sanitation.    This  project  is  recommended  by  the 
State  Board  of  Corrections. 


173.67.123 


Sheriff,  County  Jail  2,  San  Mateo  Co. 
(men's  building).    Total  cost,  $58.0. 


new  classrooms 


89 


213.67.102 


The  prison  chapel  and  one  classroom  located  outside 
the  security  limits  are  the  only  educational  facilities 
available  to  prisoners.    The  new  classrooms  located 
within  the  limits  of  inner  security  will  offer  adequate 
facilities  for  the  education  program.    The  existing 
classrooms  will  be  partitioned  for  psychiatry  and 
counseling  work.   This  project  is  recommended  by  the 
State  Board  of  Corrections. 

California  Academy  of  Sciences,  Golden  Gate  Park,  con- 
struct new  facade  building.    Total  cost,  $1  ,550.0. 

The  new  facade  building  will  enclose  the  entry  court 
located  between  North  American  Hall  and  African 
Hall.    It  will  house  the  administrative  and  information 
offices  now  scattered  in  various  areas. 


34.0 


1.0 


5.0 


6.0 


52. ( 


300. Go 


750. Oo 


*  All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  3ond  ^ssi-e, 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTax;  (o)  Other  Source; 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

90 

213.67.115 

California  Academy  of  Sciences,  Golden  Gate  Park,  modernize 
and  expand  the  ichthyology  research  department.  Total 
cost,  $94.0. 

The  George  Vanderbilt  fish  collection,  currently  at 
Stanford  University,  will  be  made  available  to  the 
Academy  upon  completion  of  adequate  facilities  to 
accommodate  the  collection. 

39.00 

44.  Oo 

11  .Oo 

91 

213.67.115 

California  Academy  of  Sciences,  Golden  Gate  Park,  additions 
to  Hall  of  Sciences .   Total  cost,  $312.0. 

Additional  curatorial,  laboratory  and  office  space  to 
accommodate  the  natural  sciences  collections  and  af- 
ford adequate  space  for  training  and  operations  will 
be  provided  by  this  project. 

12.0o 

300. Oo 

92 

233.67.101 

Department  of  Electricity,  install  fire  and  police  alarm 
systems  in  underground  districts,  various  locations. 
Total  cost,  $1  ,  565. 1  . 

Underground  districts,  created  under  the  provisions  of 
the  San  Francisco  Municipal  Code,  require  the  con- 
struction of  new  underground  fire  and  police  alarm  systems 
by  the  City.    This  project  covers  all  underground  districts 
which  are  programmed  for  completion  by  June  30,  1968 
(CIAC  priority  No.  5) . 

315. 1 

250.0 

250.0 

250.0 

250  .0 

250.0 

93 

245.67.101 

Real  Estate  Department,  Civic  Center  expansion,  acquisition 
of  Lots  16,  19  and  21  in  Assessor's  Block  811.    Total  cost, 
$575.0. 

The  acquisition  of  the  Western  Title  and  Zelinsky  proper- 
ties in  the  block  immediately  south  of  the  City  Hall  will 
provide  future  office  space  to  meet  the  City's  needs  and 
will  assure  the  future  continuity  of  the  Civic  Center 
(CIAC  priority  No.  1) . 

575  .0 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues i  (gjGasTox-  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS  OF 

DOLLARS" 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

1969- 

70 

I970-7I 

1971-72 

1972-73 

94 

423.67.102 

Department  of  Public  Works,  City  Hall,  new  electric 
service  study.    Total  cost,  $5.0. 

Changes  in  the  use  of  the  City  Hall  have  resulted  in 
higher  illumination  levels;  air  conditioning,  new  ele- 
vators and  especially  electronic  data  processing 
equipment  has  placed  high  demands  on  the  existing 
electric  service  capabilities.   A  detailed  study  of 
existing  and  anticipated  electrical  loads  in  City 
Hall  is  now  required  for  the  development  of  a  new 
and  adequate  electrical  system  and  distribution  (CIAC 
priority  No.  12) . 

5.0 

95 

425.67.101 

Department  of  Public  Works,  various  location.s ,  replacement 
and  reconstruction  of  sewers.    Total  cost,  $1,800.0. 

Repair  records  and  interior  examinations  have  shown 
that  many  existing  sewers  have  deteriorated  beyond  the 
point  of  economic  repair.    Replacements  or  reconstruc- 
tions on  a  progressive  basis  are  necessary  to  avoid 
collapse  and  consequent  hazard  to  public  health,  safety 
and  welfare . 

300.0b 

300.0b 

300. 

Ob 

300. On 

300. On 

300. On 

96 

425.67.102 

Department  of  Public  Works,  sewage  treatment  plants  and  pump- 
ing stations,  additions  and  reconstructions.    Total  cost, 
$4,200.0. 

Improvements  to  three  sewage  treatment  plants  and  vari- 
ous sewage  pumping  stations  will  improve  efficiency. 
This  project  will  reduce  or  eliminate  existing  operational 
hazards  and  will  improve  the  quality  of  effluent  dis- 
charged into  the  San  Francisco  Bay. 

700.0b 

700.0b 

700 

Ob 

700. On 

700. On 

700. On 

97 

425.67.103 

Department  of  Public  Works,  Turk,  Taylor  and  6th  Streets, 
sewer  improvements  .    Total  cost,  $1  ,050.0. 

The  sewer  capacity  is  presently  inadequate  along  Turk, 
Taylor  and  6th  Streets  as  evidenced  by  past  flooding 
complaints.   The  increase  in  capacity  will  prevent  flood- 
ing of  streets  and  basements . 

1 ,050.0b 

All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue ^ 
(n)  Proposed  Bond  Issue :  (r)  Revenues;  (g)GasTax-  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

1 9  6  9  —  T'O 

1 9  70  —  T 1 

1971-72 

1972-73 

98 

425.67.104 

Department  of  Public  Works,  25th  Street  pumping  station  and 
related  sewers,  new  construction .    Total  cost,  $1,120.0. 

Storm  and  sanitary  sewage  originating  between  3rd 
Street  and  the  Bay  and  between  Islais  Creek  and  19th 
Street  currently  flows  into  the  Bay  from  this  partially 
developed  area.   With  the  construction  of  the  pump- 
ing station  and  related  sewers ,  pollution  of  the  Bay 
waters  will  be  prevented. 

1  ,120.0b 

99 

425.57.105 

Department  ot  Public  Works,  22nd  Avenue  sewer,  replacement. 
Total  cost,  $310.0. 

Replacement  of  the  22nd  Ave.  sewer  between  Geary  Boule- 
vard and  Lake  Street  will  increase  the  capacity  of  an 
existing  inadequate  sewer.   The  new  sewer  will  prevent 
further  street  and  basement  flooding  in  this  area . 

310.0b 

100 

425.67.106 

Department  of  Public  Works,  Hyde  Street  outfall  extension, 
total  cost,  $275.0. 

The  extension  of  the  Hyde  Street  outfall  line  is  one  of 
the  projects  required  to  achieve  compliance  with  the 
policy  adopted  by  the  San  Francisco  Board  of  Super- 
visors to  protect  Aquatic  Park  and  the  inner  beach  at 
the  Yacht  Harbor  for  water-contact  sports  . 

275.0b 

101 

425.67.107 

Department  of  Public  Works,  Army  Street  auxiliary  sewer. 
Section  A-1  and  A-2.    Total  cost,  $2  ,200.0. 

This  project  will  provide  for  an  increase  in  capacity 
of  the  existing  sewer  system  and  will  prevent  further 
flooding  of  streets  and  basements. 

1,053.0b 

1 ,147.0b 

102 

425.57.108 

Department  of  Public  Works,  Mission  Street  and  Mt.  Vernon 
sewer,  reconstmction .    Total  cost,  $798  .0. 

The  capacity  of  the  existing  sewer  system  in  inadequate. 
Reconstruction  of  the  system  will  prevent  future  flood- 
ing due  to  the  development  of  tributary  areas. 

30.0b 

758 .On 

*  All  projects  Ad  Valorem  fmancing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue •,  (r)  Revenues^  (g)GasTax;  (o)  Other  Sources 
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1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

103 

425.67.109 

Department  of  Public  Works,  Fulton  Street  between  43rd 
Avenue  and  Great  Highway,  construct  auxiliary  sewer. 
Total  cost,  $520.0. 

The  capacity  of  the  existing  sewer  system  is  inadequate 
to  meet  current  needs.   An  auxiliary  sewer  will  relieve 
street  and  basement  flooding  in  the  area . 

40.0b 

480. On 

104 

500.67.101 

Department  of  Public  Health,  San  Francisco  Medical  Center, 
new  construction.    Previous  appropriation,  $1  ,935.7;  total 
cost,  $33,670.0. 

The  San  Francisco  General  Hospital  is  presently  housed 
in  an  obsolete,  inefficient  and  widely  scattered  group 
of  buildings .   Over  the  years ,  these  buildings  have  been 
remodeled  and  rehabilitated  to  meet  the  growing  need 
for  health  and  medical  services ,  but  continued  alter- 
ations will  not  provide  an  efficient  and  economical 
facility.    The  new  medical  center,  financed  from  a  bond 
issue  approved  in  1965,  will  rise  on  the  existing  hospi- 
tal grounds.   It  will  provide   a  full  range  of  health, 
medical  and  research  facilities  at  a  level  of  efficiency 
and  economy  which  has  not  been  possible  in  the  old 
hospital. 

PRELIMINARY  AND  FINAL  PLANS  FOR  PROJECT  500.67.  101 
ARE  SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING  COM- 
MISSION. 

160.2b 

28,933.9b 

256.0b 

2  ,  384.2b 

105 

500.57.102 

Department  of  Public  Health,  Chinatown-North  Beach  District 
Health  Center,  new  construction.    Previous  appropriation, 
$40.0;  total  cost,  $1  ,802.7. 

The  Chinatown-North  Beach  District  Health  Center  to  be 
constructed  east  of  Mason  Street  in  the  air  rights  over 
the  Broadway  Tunnel  is  the  fifth  and  last  facility  under 
the  district  health  center  program.    This  facility  will  pro- 
vide new  health  services  in  an  area  of  high  density  resi- 
dential development  and  emergency  hospital  care  former- 
ly performed  by  Harbor  Emergency  Hospital  scheduled 
for  demolition  in  the  Golden  Gateway  Redevelopment 
project  (CIAC  priority  No.  9). 

1,245.2 

517.5 

All  projects  Ad  Valorem  fmancing  unless  noted  ■.  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTQX;  (o)  Other  Sources 
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IDENTIFICATION 
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1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

106 

500.67. 110 

Department  of  Public  Health,  Sunset-Richmond  District 
Mental  Health  Center,  new  construction.   Total  cost, 
$384.3. 

Construction  of  two  additional  floors  to  the  existing 
Sunset-Richmond  District  Health  Center  will  accom- 
modate the  proposed  mental  health  facility.  Two 
pdrc6ls  of  propsrty  QdjscGnt  to  ths  csntsr  will  bs  3C — 
quired  for  additional  parking  necessitated  by  the 
mental  health  center  (CIAC  priority  No.  11). 

20.0 

364.3 

107 

500.67.117 

Department  of  Public  Health,  General  Hospital,  construct 
incinerator.    Total  cost,  $86.0. 

The  old  Pathological  Laboratory  Building  containing 
the  existing  incinerator  will  be  demolished  to  permit 
development  to  proceed  on  the  new  Medical  Center. 

i  IC  vV    Xi       11  iCI  a  LlJi    will   UC.            lo  Li  Li  ^  Lt;U  . 

86.0b 

108 

500.67.  118 

Department  of  Public  Health,  Hassler  Hospital,  enlarge  diet 
kitchen  and  construct  new  ramps  to  Buildings  5-B  and  5-B. 
Previous  appropriation,  $40.0;  total  cost,  $63.0. 

The  present  kitchen  area  is  too  small  and  is  very 
difficult  to  clean.   Additional  work  space  is  needed 
to  prepare  the  variety  of  special  diets.  Alteration 
of  the  existing  dishwashing  area  and  the  construction 
of  added  space  will  improve  health  service  levels. 

23.0 

109 

500.67.140 

Department  of  Public  Health,  Laguna  Honda  Hospital, 
install  miscellaneous  electrical  improvements.  Previous 
appropriation,  $13.0;  total  cost,  $15.0. 

Much  of  the  equipment  recently  purchased  or  proposed 
in  the  near  future  for  the  Laguna  Honda  Hospital  re- 
quires the  availability  of  220  volt  power.    The  exist- 
ing circuits  are  inadequate  to  supply  the  necessary 
voltage  for  equipment  operation  and  to  meet  modem 
illumination  standards.   Existing  power  outlets  are 
not  properly  located  for  efficient  use. 

2.0 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 
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1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

110 

500.67.159 

Department  of  Public  Health,  Hassler  Hospital,  study  of 
access  road  slide.   Total  cost,  $5.0. 

A  land  slide  is  threatening  the  stability  of  the  only 
access  road  to  the  Hassler  Hospital.   A  study  and 
investigation  to  determine  corrective  measures  is 
necessary  (CIAC  priority  No.  14). 

5.0 

111 

656.67.105 

Recreation  and  Park  Department,  Gilman  Playground,  im- 
provements.   Previous  appropriation,  $45.0;  total  cost, 
$123.0. 

The  Housing  Authority's  construction  of  the  Gilman 
Playground  Community  Center  to  serve  the  Alice 
Griffith  Garden  Homes  and  the  surrounding  neighbor- 
hood will  alter  the  use  pattern  of  the  playground. 
Redesign  of  the  playground  will  provide  better  use  of 
the  property  in  relationship  to  the  new  community 
center  (CIAC  priority  No.  15). 

78.0 

112 

656.67.118 

Recreation  and  Park  Department,  Chinese  Playground,  new 
recreation  building.   Total  cost,  $163.0. 

The  recreation  building  at  the  Chinese  Playground  is 
very  old  and  entirely  inadequate  to  meet  the  recreation- 
al needs  in  the  densely  populated  Chinatown  area 
(CIAC  priority  No.  16). 

3.0 

160.0 

113 

656.67.128 

Recreation  and  Park  Department,  Brooks  property,  Ramsell 
and  Shields  Streets,  survey  and  planning.    Previous  appro- 
priation, $72.3;  total  cost,  $74.8. 

This  project  will  provide  for  the  formulation  of  a  pre- 
liminary plan  and  cost  estimates  for  the  development 
of  the  property  previously  acquired  for  park  use  (CIAC 
priority  No .  17). 

2.5 

All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTox;  (o)  Other  Sources 
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PROJECT 
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NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970  -71 

1971  -  72 

1972-73 

114 

656.67.130 

Recreation  and  Park  Department,  Golden  Gate  Park, 
Arboretum  Demonstration  Gardens.    Previous  appropri- 
ation, $171.4;  total  cost,  $191.4. 

The  development  of  a  small  demonstration  garden 
adjacent  to  the  Hall  of  Flowers  in  Golden  Gate 
Park  will  be  a  feature  of  the  San  Francisco  County 
Fair . 

20. Oo 

115 

656.67.131 

Recreation  and  Park  Department,  McLaren  Park,  facility 
development.    Previous  appropriation,  $765.8;  total 
cost,  $3,297.3. 

This  project  will  provide  for  continued  improvements 
to  McLaren  Park  including  the  installation  of  added 
landscaping,  play  areas,  parking,  an  outdoor  theatre , 
picnic  areas  and  other  improvements  to  the  park. 

765. 8o 

765. 7o 

1,000. On 

115 

fi5fi   67    1 ?9 

Recreation  and  Park  Department,  Lake  Merced,  recre— 
ational  development.    Previous  appropriation,  $300.  0; 
total  cost,  $600.0. 

The  development  of  the  recreational  potential  of  Lake 
Merced  is  vital  to  the  City  and  neighboring  communi- 
ties to  make  full  use  of  this  natural  community  asset. 
This  project  will  be  used  to  develop  shoreline  paths, 
plantings,  an  irrigation  system,  picnic  areas  and 
boating  facilities. 

o  u  u , uo 

117 

656.67.133 

Recreation  and  Park  Department,  tri-park  bicycling  and 
riding  trails ,  development.   Total  cost,  $60.0. 

The  bicycling  and  riding  path  between  Golden  Gate 
Park  and  Lake  Merced  presently  has  hazardous 
features .    The  State  grant  received  for  this  project 
will  improve  the  condition  of  the  path  for  greater 
enjoyment  and  safety  of  riders. 

50. Oo 

*  All  projects  Ad  Valorem  fmancing  unless  noted:  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue  1  (r)  Revenues;  (g)  Gas  Tax-  (o)  Other  Sources 
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PROJECT 
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1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

118 

556.67.191 

Recreation  and  Park  Department,  Tunnel  Top  Playground, 
preliminary  study.   Total  cost,  $1.0. 

Preliminary  study  for  a  new  playground  at  Williams 
Avenue  and  Diana  Street  on  unimproved  City  street 
and  Southern  Pacific  property  above  the  railway  tun- 
nel.   This  project  was  initiated  by  the  City  Planning 
Commission . 

THE  RECREATION  AND  PARK  DEPARTMENT  SHOULD 
INCLUDE  IN  THEIR  1968-69  CAPITAL  IMPROVEMENT 
SCHEDULE  FUNDS  FOR  LAND  ACQUISITION  AND  SITE 
DEVELOPMENT  FOR  PROJECT  656.67  .191  . 

1.0 

119 

656.67.192 

Recreation  and  Park  Department,  Selby-Palou  Playground, 
preliminary  study.   Total  cost,  $1.0. 

Preliminary  study  for  a  new  playground  at  Selby  Street 
and  Palou  Avenue  on  vacant  City-owned  property.  This 
project  was  initiated  by  the  City  Planning  Commission. 

THE  RECREATION  AND  PARK  DEPARTMENT  SHOULD  IN- 
CLUDE IN  THEIR  1968-69  CAPITAL  IMPROVEMENT 
SCHEDULE  FUNDS  FOR  SITE  DEVELOPMENT  FOR  PRO- 
JECT 656.57.192. 

1.0 

1  20 

656.67.508 

Recreation  and  Park  Department,  Bayview  Playground,  im- 
provements.   Total  cost,  $216.5. 

The  present  building  is  in  very  poor  condition  and  much 
work  is  required  for  rehabilitation.    This  project  will 
provide  a  new  and  larger  building  and  other  site  rede- 
velopment which  are  needed  to  adequately  serve  the 
area . 

THE  SITE  SELECTED  FOR  PROJECT  656.67.508  SHOULD 
BE  LARGE  ENOUGH  TO  ACCOMMODATE  SV^^IMMING  POOL 
AND  THE  POOL  SHOULD  BE  INCLUDED  IN  ANY  PROPOSED 
BOND  ISSUE  FOR  OTHER  SWIMMING  POOLS  IN  THE  CITY. 

5.0 

211.5 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues ^  (g)  Gas  Tax  i  (o)  Other  Sources 
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1967-68 
FUNDED 


1968  -  69 


I969-70 


I970  -71 


1971-72 


1972-73 


121 


660.67.101 


122 


660.67.102 


123 


660.67.103 


124 


660.57.104 


Unified  School  District,  Diamond  Heights  Elementary 
School,  additional  classrooms.    Previous  appropriation, 
$1 ,  001  .1;  total  cost,  $1  ,091 .0. 

Additional  elementary  facilities  are  needed  for  chil- 
dren in  the  Diamond  Heights  area.    Although  the 
project  was  originally  described  on  the  1964  School 
Bond  Program  as  having  12  classrooms  with  cost 
estimates  based  on  this  size,  an  enlargement  was 
deemed  necessary  by  the  Board  of  Education  to  ac- 
commodate increased  enrollments  at  the  school. 

Unified  School  District,  City  College  of  San  Francisco, 
Educational  Services  Building,  continued  construction. 
Previous  appropriation,  $468  .0;  total  cost,  $1,066.0. 

The  Educational  Services  Building  will  be  used  for 
administration,  counseling,  registration  and  other 
student  services  . 

Unified  School  District,  City  College  of  San  Francisco, 
Laboratory  and  Classroom  Building,  continued  construction. 
Previous  appropriation,  $470.  1;  total  cost  $1  ,  045 . 4  . 

The  Laboratory  and  Classroom  Building  will  provide 
additional  educational  facilities  for  the  College. 

Unified  School  District,  Paul  Revere  Elementary  School 
Annex,  continued  construction.    Previous  appropriation, 
$464.0;  total  cost,  $999.0. 


59. 9b 


.Ob 


575.3b 


535.0b 


The  Paul  Revere  Annex  is  a  wood  frame  building, 
dating  from  1917,  which  will  be  replaced  by  a  re- 
inforced concrete  structure.    New  construction 
will  provide  for  12  to  14  classrooms,  an  office  and 
an  all-purpose  room. 


52 
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1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

125 

650.67.105 

Unified  School  District,  El  Dorado  Elementary  School, 
additional  classrooms .    Previous  appropriation,  $41.2;  . 
total  cost,  $707.  0. 

Additional  elementary  classrooms  are  needed  to  ac- 
commodate children  in  the  Visitacion  Valley  area. 
This  project  will  provide  10  additional  classrooms, 
an  office  and  an  all-purpose  room  for  school  acti- 
vities . 

556.3b 

109.5b 

126 

660.67.106 

Unified  School  District,  Buena  Vista  Elementary  School, 
classroom  replacement.    Previous  appropriation,  $53.0; 
total  cost,  $948 .0. 

The  replacement  of  16  classrooms,  offices  and  an 
all-purpose  room  will  provide  new  elementary  school 
facilities  for  children  in  the  Potrero  Avenue  -  25th 
Street  area . 

713.9b 

181  .  lb 

127 

650.67.107 

Unified  School  District,  Burnett  Elementary  School  Annex, 
replacement.    Previous  appropriation,  $66.0;  total  cost, 
$660.0. 

The  12  classrooms  and  the  all-purpose  room,  replac- 
ing the  former  school  annex,  constructed  in  1910, 
will  provide  new  elementary  and  child  care  facilities 
in  the  Hunters  Point  area. 

48  5.  5b 

108  .  5b 

128 

650.67.108 

Unified  School  District,  Potrero  Junior  High  School,  new 
construction.    Previous  appropriation,  $853.7;  total  cost, 
$3,693.9. 

The  new  Potrero  Junior  High  will  provide  classroom 
and  related  educational  facilities  for  900  students 
which  are  needed  to  maintain  educational  standards 
in  this  area . 

1  ,903.0b 

937.2b 

All  projects  Ad  Valorem  financing  unless  noted:  (b)Approved  Bond  IssuCj 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 
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LINE 

NO. 
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IDENTIFICATION 
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PROJECT   COST  IN  THOUSANDS    OF  DOLLARS* 


1967-68 
FUNDED 


1968  -  69 


I969-70 


I970  -71 


1971-72 


1972-73 


129 


660.67.109 


130 


660.67.110 


131 


660.67.111 


132 


660.57.112 


Unified  School  District,  Visitacion  Valley  Junior  High 
School,  new  construction.    Previous  appropriation,  $53.7; 
total  cost,  $2  ,8  93  .  9. 

The  new  Visitacion  Valley  Junior  High  School  will  pro- 
vide classroom  and  related  educational  facilities  for 
900  students  which  are  needed  to  maintain  educational 
standards  in  this  area. 


Unified  School  District,  Bret  Harte  Elementary  School, 
classroom  addition.    Previous  appropriation,  $285.0; 
total  cost,  $754.3. 

The  addition  of  10  classrooms  to  the  Bret  Harte  Ele- 
mentary School  will  provide  more  space  for  elementary 
and  Children's  Center  educational  activities. 


Unified  School  District,  Grattan  Elementary  School,  new 
construction.    Previous  appropriation,  $172.0;  total 
cost,  $1 ,313.0. 

The  Grattan  Elementary  School  is  a  wood  frame  build- 
ing, erected  in  1912,    and  will  be  replaced  by  a  rein- 
forced concrete  structure.    New  construction  will 
provide  for  20  to  22  classrooms,  offices  and  an  all- 
purpose  room . 

Unified  School  District,  Cabrillo  Elementary  School,  new 
construction.    Previous  appropriation,  $172.0;  total 
cost,  $1,313.0. 

New  construction  for  the  Cabrillo  Elementary  School 
will  provide  20  to  22  classrooms,  offices  and  an  all- 
purpose  room  in  a  reinforced  concrete  structure,  re- 
placing a  wood  frame  building  constructed  in  1925 
as  a  temporary  structure. 


1  ,903.  0b 


937  .  2b 


340.0b 


129.3b 


238.0b 


903.0b 


238.0b 


903.0b 
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1968  -  69 

1969- 

70 

I970-7I 

1971-72 

1972-73 

133 

550.57.113 

Unified  School  District,  Diamond  Heights  Senior  High 
School,  new  construction .    Previous  appropriation,  $375.4; 
total  cost,  $5,750.7. 

The  new  high  school  in  Diamond  Heights  will  provide 
classrooms  and  other  educational  facilities  for  2,000 
students . 

2,190.0b 

2,532.0b 

563. 

3b 

134 

650.57.114 

Unified  School  District,  schools,  various  locations, 
modernization  and  rehabilitation.    Previous  appropriation, 
$2,900.0;  total  cost,  $6,005.0. 

Funds  for  this  project  will  be  used  for  general  moderni- 
zation and  rehabilitation  of  existing  school  facilities 
to  prolong  the  useful  life  of  the  buildings  and  to  main- 
tain safe  and  efficient  facilities  . 

1  ,500. Ob 

1  ,100. Ob 

505. 

Ob 

135 

660.67.115 

Unified  School  District,  schools,  various  locations, 
building  reconstruction .    Previous  appropriation,  $235.0; 
total  cost,  $2,000.0. 

Structural  improvements  will  be  made  to  various  schools 
which  are  necessary  to  comply  with  the  requirements 
of  the  Field  Act  governing  structural  safeguard  against 
earthquakes . 

240.0b 

525.0b 

1 ,000. 

Ob 

136 

660.57.116 

Unified  School  District,  schools,  various  locations,  re- 
place temporary  classrooms.    Previous  appropriation, 
$349.0;  total  cost,  $1  ,704.2. 

Approximately  40  to  50  bungalows  which  now  exist  on 
school  property,  used  as  temporary  classrooms,  will 
be  replaced  with  classrooms  of  permanent  construction. 

333.5b 

79.5b 

942. 

2b 

137 

570.57.10.1 

Department  of  Public  Works,  various  locations,  pre- 
liminary engineering  and  administrative  expenses  for 
streetwork.   Total  cost,  $120.  0. 

This  project  will  provide  for  the  financing  of  the  general 
investigation,  study  &  preliminary  planning  required  to 
determine  feasibility  of  proposed  street    and  highway 
projects  . 

20. Og 

20. Og 

20 

Og 

20. Og 

2  0.  Og 

20. Og 

All  projects  Ad  Valorem  financing  unless  noted-,  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS   OF  DOLLARS* 

NO, 

IDENTIFICATION 
NO 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  - 

-  69 

1969- 

70 

I970 

-71 

1971-72 

1972- 

73 

138 

670.67.102 

Department  of  Public  Works,  various  locations,  engineering 
costs  and  administrative  expenses  for  street  work .  Total 
cost,  $120.0. 

Funds  for  this  project  will  provide  for  the  financing  of 
general  investigation,  study  and  preliminary  planning 
required  to  determine  feasibility  of  county  road  projects. 

20. Og 

20 

.Og 

20. 

Og 

20 

Og 

20. Og 

20 

•  Og 

139 

670.67.103 

Department  of  Public  Works,  street  improvements,  various 
locations.    Total  cost ,  $500 .  0  . 

The  purpose  of  this  submission  is  to  provide  for  the 
reduction  of  assessments  to  legal  limits,  as  provided 
by  the  1934  Street  Improvement  Ordinance ,  on  initial 
street  work  to  be  undertaken  by  assessment  proce- 
dures and  for  financing  improvements  as  petitioned 
by  property  owners . 

100. Og 

100 

Og 

100 

Og 

100 

Og 

100. Og 

100 

•  Og 

140 

670.57.104 

Department  of  Public  Works,  publicly-owned  property, 
street  and  sidewalk  improvements.   Total  cost  $48  0.0. 

Funds  are  needed  to  provide  for  initial  street  and  side- 
walk improvements  in  front  of  properties  under  the 
jurisdiction  of  the  Recreation  and  Park,  Fire,  Police 
and  other  City  departments  and  in  front  of  State  and 
Federal  properties . 

8  0.  Og 

80 

Og 

80. 

Og 

80 

Og 

80. Og 

80 

.Og 

141 

570.67.105 

Department  of  Public  Works,  curb  reset  and  pavement  con- 
form work,  various  locations.   Total  cost,  $132.0. 

It  is  necessary  to  provide  adequate  curb  heights  where 
sidewalks  are  to  be  reconstructed  because  of  improve- 
ment to  abutting  properties  and  to  provide  transitional 
roadway  sections  between  roadways  constructed  to 
different  grade  planes. 

22.  Og 

22 

Og 

22. 

Og 

22 

Og 

22.  Og 

22 

.Og 

142 

670.67.105 

Department  of  Public  Works,  resurfacing  of  select  system 
streets,  various  locations.   Total  cost,  $780.0. 

Progressive  deterioration  and  early  failure  of  pavement 
will  be  prevented  to  Select  System  streets. 

130. Og 

130. 

Og 

130. 

Og 

130. 

Og 

130. Og 

130 

Og 

All  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
56  (n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

1969- 

70 

I970-7I 

1971-72 

1972-73 

143 

670.67.107 

Department  of  Public  Works,  streetlighting  in  underground 
districts,  various  locations.   Total  cost,  $2,965.5. 

Underground  districts  are  created  under  the  City 
Charter  and  require  installation  of  new  underground 
streetlighting  systems  by  the  City.    This  project  will 
cover  all  underground  districts  which  are  programmed 
for  completion  by  June  30,  1968,  except  those  with- 
in the  limits  of  Redevelopment  Area  E-1 .  Wherever 
practical,  the  work  will  be  done  in  conjunction  with 
street  construction  projects. 

466. 5g 

500. Og 

500. 

Og 

500. Og 

500. Og 

500. Og 

144 

670.57.108 

Department  of  Public  Works,  streetlighting  in  overhead  dis- 
tricts, engineering  assistance .    Total  cost,  $65.0. 

The  Bureau  of  Engineering  provides  the  Public  Utilities 
Commission  with  engineering  assistance  in  connection 
with  the  improvement  of  streetlighting  in  overhead  dis- 
tricts.    Resolutions  by  the  Board  of  Supervisors  and 
the  Public  Utilities  Commission  directed  Pacific  Gas 
and  Electric  Co.  to  improve  streetlighting  in  overhead 
districts  in  accordance  with  plans  and  standards  to  be 
furnished  by  the  City.    This  project  will  provide  for 
field  work,  design  and  drafting  and  the  establishment 
of  permanent  records  . 

15.  Og 

10.  Og 

10. 

Og 

10.  Og 

10.  Og 

10.  Og 

145 

670.57.109 

Department  of  Public  Works,  Army  Street  Circle,  rechan- 
nelization  and  signalization .    Previous  appropriation, 
$3,456.5;  total  cost,  $8,914.4. 

Traffic  congestion  at  the  Army  Street  Circle  has  reached 
an  intolerable  level  causing  one  of  the  highest  annual 
accident  rates  in  the  City.    The  construction  of  a  grade 
separation  structure  for  major  traffic  movement  and  the 
installation  of  channelization  and  signals  at  other  lo- 
cations will  provide  high  capacity  improvements  at  this 
busy  intersection. 

2,072.1g 

1  ,765.0g 

1  ,620. 

8g 

*AII  projects  Ad  Valorem  financing  unless  noted,  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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IDENTIFICATION 
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PROJECT  DESCRIPTION 


PROJECT  COST  IN  THOUSANDS   OF  DOLLARS* 


1967-68 
FUNDED 


1968  -  69 


I969-70 


I970-7I 


1971-72 


1972-73 


146 


670.67.110 


147 


670.67.111 


148 


670.67.112 


149 


670.67.113 


Department  of  Public  Works,  Bosworth  Street-O'Shaughnessy 
Boulevard,  construct  4-lane  divided  roadway.  Previous 
appropriation,  $4,709.1;  total  cost,  $14,081.1. 

The  construction  of  the  Bosworth  Street-O'Shaughnessy 
Boulevard  4-lane  divided  roadway  from  Lyell  to  UUoa 
Streets,  including  a  grade  separation  at  Portola  Drive, 
implements  the  Master  Trafficways  Plan  for  the  safe  and 
expeditious  movement  of  relatively  heavy  traffic  volumes. 

LANDSCAPING  FOR  PROJECT  670.67  .  110  SHOULD  BE 
PLANNED  IN  COOPERATION  WITH  THE  RECREATION  AND 
PARK  DEPARTMENT  AND  THE  DEPARTMENT  OF  CITY  PLAN- 
NING. 

Department  of  Public  Works,  California  Street,  pavement 
reconstruction.    Total  cost,  $104.0. 

The  pavement  reconstruction  of  California  Street  from 
Grant  Avenue  to  Mason  Street  will  provide  for  street 
rehabilitation  and  improvements  to  traffic  safety. 

Department  of  Public  Works,  Sixth  Avenue,  street  improve- 
ment.   Previous  appropriation,  $706.8;  total  cost,  $739.8  . 

The  construction  of  a  3-lane  roadway  to  extend  6th 
Avenue  to  7th  Avenue  between  Noriega  Street  and  Lin- 
coln Way  will  permit  the  installation  of  one-way  traf- 
fic for  6th  and  7th  Avenues  to  alleviate  existing  con- 
gestion . 

Department  of  Public  Works,  Elk  Street,  widening. 
Previous  appropriation,  $21.9;  total  cost,  $364.8. 

Diamond  Heights  Boulevard,  the  main  traffic  artery  in 
the  Diamond  Heights  Redevelopment  Area,  terminates 
in  Elk  Street  at  Sussex  Street.  Widening  of  Elk  Street 
between  Sussex  and  Bosworth  Streets  will  provide  a 
direct  connection  to  Bosworth  Street  which  is  being 
widened  to  accommodate  greater  traffic  volumes. 


1  ,223.5g 


2,545.5g 


2,500.0g 


3 , 103 . Og 


104, Og 


33.  Og 


342. 9g 


58 


*AII  proiects  Ad  Valorem  financing  unless  noted :  (b)Approved  Bond  Issue; 
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1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

150 

670.67.114 

Department  of  Public  Works,  San  Jose  Avenue  near  Richland 
Avenue,  reconstruct  western  slope  stabilization.  Previous 
appropriation,  $80.0;  total  cost,  $450.0. 

Existing  gunite  and  stone  riprap  slope  stabilization  is 
breaking-up  because  of  ground  movement.   This  project 
will  completely  replace  the  gunite  and  stone  riprap  with 
a  system  of  retaining  walls  and  stone-filled  slopes  corre- 
lated with  a  landscaping  program  for  erosion  control  and 
aesthetic  improvement. 

13  3.0g 

237. Og 

151 

670.67.115 

Department  of  Public  Works,  Laguna  Honda  Boulevard,  re- 
alignment.   Previous  appropriation,  $30.0;  total  cost, 
$3,248.8. 

The  construction  of  a  4  to  6  lane  divided  roadway  by 
realigning  Laguna  Honda  Boulevard  between  7th  Avenue 
and  Woodside  Avenue  and  the  widening  of  7th  Avenue 
will  increase  traffic  safety  and  augment  capacity  of  a 
congested  major  traffic  corridor. 

PLANNING  FOR  PROJECT  670.57.115  SHOULD  BE  CO- 
ORDINATED WITH  THE  WATER  DEPARTMENT,  THE 
MUNICIPAL  RAILWAY  AND  THE  DEPARTMENT  OF  PUBLIC 
WORKS. 

PRELIMINARY  AND  FINAL  PLANS  ARE  SUBJECT  TO  RE- 
VIEW BY  THE  CITY  PLANNING  COMMISSION. 

237. Ig 

2,981.7g 

152 

670.67.116 

Department  of  Public  Works,  Monterey  Boulevard,  side- 
walk and  center  island  landscaping.    Total  cost,  $157.5. 

The  landscaping  program  on  Monterey  Boulevard  be- 
tween Ridgewood  and  Circular  Avenues  will  provide 
for  the  planting  of  trees,  shrubs  and  ground  cover 
in  the  center  islands  and  the  planting  of  trees  in 
sidewalk  areas.   This  program  is  in  compliance  with 
the  recommendations  of  the  Street  Tree  Planting  Ad- 
visory Committee  for  a  planned  program  to  beautify 
and  safeguard  City  streets. 

7.0g 

150. 5g 

All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

153 

670.67.117 

Department  of  Public  Works,  Marina  Boulevard,  widening. 
Total  cost,  $151.6. 

The  construction  of  one  additional  traffic  lane  on  the 
north  side  of  Marina  Boulevard  from  a  point  450  feet 
east  of  Fillmore  to  Lyon  Street  will  provide  additional 
street  capacity  to  accommodate  traffic  bound  for  the 
Golden  Gate  Bridge. 

151.6g 

154 

670.67.118 

Department  of  Public  Works,  Pine  Street,  widening. 
Total  cost,  $352  .  0. 

The  widening  of  Pine  Street  between  Laguna  Street  and 
Presidio  Avenue  will  provide  increased  traffic  safety 
and  capacity  on  a  major  traffic  corridor  experiencing 
traffic  congestion . 

FINAL  PLANS  FOR  PROJECT  670.67.  118  AND  THE  FOL- 
LOWING PROJECT  (670.67  .  119)  ARE  SUBffCT  TO  RE- 
VIEW BY  THE  CITY  PLANNING  COMMISSION. 

352. Og 

155 

670.67.119 

Department  of  Public  Works,  Portola  Drive,  construct 
pedestrian  overcrossing .    Total  cost,  $124.6. 

The  construction  of  a  pedestrian  crossing  over 
Portola  Drive  at  Kensington  Way  will  provide  a  safe 
pedestrian  walkway  across  this  street.    The  existing 
traffic  signals  which  have  created  a  hazardous  situ- 
ation because  of  their  isolated  location  will  be  re- 
moved . 

124. 6g 

156 

570.67.121 

Department  of  Public  Works,  various  locations,  traffic 
signals  and  channelization.    Total  cost,  $492  .0. 

Funds  provided  for  this  project  will  improve  traffic 
control  at  high  priority  intersections  located  through- 
out the  City  to  reduce  traffic  congestion  and  accidents. 

8  2.  Og 

8  2.  Og 

8  2.  Og 

8  2.0g 

8  2.0g 

8  2.0g 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue-, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS' 

NO. 

IDENTIFICATION 
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PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

157 

670.67.122 

Department  of  Public  Works ,  various  intersections,  modi- 

fication of  traffic  signals .    Total  cost,  $294.0. 

49.  Og 

49. Og 

49.  Og 

49.  Og 

49.  Og 

49. Og 

Changing  traffic  conditions  dictate  significant  modi- 

fications to  existing  traffic  signals  to  reduce  traffic 

congestion  and  accidents.   This  project  will  also 

provide  for  the  replacement  of  obsolete  signal  con- 

trollers thereby  reducing  maintenance  costs. 

158 

570.67.123 

Department  of  Public  Works,  various  intersections, 
traffic  control  devices  .    Total  cost,  $90.0. 

This  project  will  provide  for  changes  to  pavement  bars, 
minor  adjustments  to  traffic  signals  and  other  alter- 
ations necessary  to  meet  changing  traffic  conditions. 

10.  5g 

19.  5g 

15.0g 

IS.Og 

15.0g 

15.0g 

159 

670.67.124 

Department  of  Public  Works,  Crossover  Drive,  construct 
concrete  curb.    Total  cost,  $8.1. 

The  construction  of  a  concrete  curb  for  a  median 
island  on  Crossover  Drive  from  Park-Presidio  By-pass 
Drive  to  Fulton  Street  in  Golden  Gate  Park  will  improve 
traffic  safety . 

FINAL  PLANS  FOR  PROJECT  670.67.  124  ARE  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

8.1g 

150 

670.67.125 

Department  of  Public  Works,  Clayton  Street,  construct 
retaining  wall  seepage  drain.    Total  cost,  $7.0. 

Continuous  groundwater  seepage  from  the  retaining 
wall  weep  holes  has  created  a  slippery  and  dangerous 
condition  at  the  junction  of  Clayton  and  Market  Streets. 

7.0g 

161 

670.67.129 

Department  of  Public  Works,  Sunnydale  Avenue  extension, 
pavement  reconstruction .    Total  cost,  $130.0. 

The  reconstruction  of  pavement  and  correction  of  drainage 
on  the  extension  of  Sunnydale  Avenue  to  Persia  Avenue 
will  rehabilitate  the  street  and  increase  safety. 

130.0g 

All  projects  Ad  Valorem  financing  unless  noted  ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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NO. 
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IDENTIFICATION 
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PROJECT  DESCRIPTION 


PROJECT   COST  IN  THOUSANDS    OF  DOLLARS* 


1967-68 
FUNDED 


1968  -  69 


I969-70 


I970-7I 


1971-72 


1972-73 


152 


670.67.130 


163 


670.67.133 


164 


670.67.134 


670.67.135 


166 


670.67.136 


Department  of  Public  Works,  Union  Street,  pavement  re- 
construction.   Total  cost,  $36.4. 

Pavement  reconstruction  of  Union  Street  between  Polk 
and  Larkin  Streets  will  rehabilitate  the  street,  expedite 
traffic  and  increase  safety. 

Department  of  Public  Works,  Roosevelt  Way,  pavement  re- 
construction.  Total  cost,  $55.0. 

To  prevent  further  deterioration  of  Roosevelt  Way  between 
14th  Street  and  Buena  Vista  Terrace,  funds  from  this 
project  will  be  used  for  street  rehabilitation  and  roadway 
subbase  stabilization. 

Department  of  Public  Works,  Geary  Boulevard,  channelization. 
Total  cost,  $35.2. 

Channelization  of  the  intersection  at  Geary  Boulevard 
and  Masonic  Avenue  will  reduce  traffic  congestion  and 
accidents . 

Department  of  Public  Works,  Lake  Merced  Boulevard,  re- 
channelization.    Total  cost,  S78.0. 

Rechannelization  of  Lake  Merced  Boulevard  in  the  vicin- 
ity of  Brotherhood  Way,  which  will  include  landscaping, 
will  alleviate  traffic  accidents  and  congestion  at  this 
intersection . 


Department  of  Public  Works, 
signals.   Total  cost,  $84.0. 


various  locations,  install  school 


At  some  locations  which  do  not  meet  regular  warrants 
for  traffic  signals,  signals  will  be  installed  at  certain 
high  priority  school  crossings  to  provide  increased 
safety  for  children  using  these  crossings. 


36. 4g 


56.  Og 


35. 2g 


78.  Og 


14.  Og 


14.  Og 


14.  Og 


14  .  Og 


14.0g 


14.  Og 


62 


*  All  projects  Ad  Valorem  financing  unless  noted  ;  (b)  Approved  Bond  Issue; 
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1967-68  FISCAL  YEAR 
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PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN   THOUSANDS    OF  DOLLARS' 


1967-68 
FUNDED 


1968  -  69 


I969-70 


1971-72 


1972-73 


167 


670.67.137 


670.67.138 


169 


670.67.139 


Department  of  Public  Works,  Crossover  Drive,  widening. 
Total  cost,  $8  2.0. 

The  widening  of  Crossover  Drive  in  Golden  Gate  Park 
to  4  lanes  in  each  direction  from  Lincoln  Way  to  about 
1250  feet  northerly  will  reduce  traffic  congestion  and 
accidents  on  19th  Avenue  at  the  Park  entrance. 

PLANNING  FOR  PROJECT  670.  67.137  SHOULD  BE  CO- 
ORDINATED WITH  THE  RECREATION  AND  PARK  DEPART- 
MENT. 

PRELIMINARY  AND  FINAL  PLANS  ARE  SUBJECT  TO  RE- 
VIEW BY  THE  CITY  PLANNING  COMMISSION. 

Department  of  Public  Works,  Sunset  Boulevard,  reconstruct 
irrigation  system.    Total  cost,  $308.0. 

The  existing  sprinkler  system  along  the  landscaped 
portion  of  Sunset  Boulevard  is  badly  deteriorated  and 
in  constant  need  of  repair.   Funds  from  this  project 
will  provide  for  the  replacement  of  existing  piping 
and  sprinklers  in  the  center  islands  and  side  parkways 
from  Pacheco  Street  to  Lake  Merced  Boulevard. 

Department  of  Public  Works,  San  Jose  Avenue,  western 
slope  landscaping  and  irrigation.    Total  cost,  $62.5. 

Planting  trees  and  shrubs  on  slopes  and  around  re- 
taining walls  will  reduce  the  visual  impact  of  the  re- 
taining walls  required  to  stabilize  the  slope  along 
San  Jose  Avenue  between  Highland  and  Richland 
Avenues.     The  landscaping  program  is  in  accordance 
with  the  plan  approved  by  the  Art  Commission  and  the 
recommendations  of  the  Street  Planting  Advisory  Com- 
mittee for  a  planned  program  to  beautify  and  safe- 
guard the  City  streets. 


8  2.  Og 


107. Og 


116.0g 


8  5.0g 


62. 5g 


~AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue^ 
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PROJECT 
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1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

170 

670.67.144 

Department  of  Public  Works,  Franklin  and  Gough  Streets, 
installation  of  traffic  signals.    Total  cost,  $70.0. 

The  installation  of  additional  traffic  signals  on  Franklin 
and  Gough  Streets  between  Lombard  and  Sacramento 
Streets  will  control  traffic  movement  and  facilitate  pedes- 
trian crossings . 

70. Og 

171 

670.67.145 

Department  of  Public  Works,  Gough,  Ellis  and  Grove  Streets, 
pavement  reconstruction.    Total  cost,  $93.6. 

Pavement  reconstruction  on  Gough  Street  between  Broad- 
way and  Pacific  Avenue,  Ellis  Street  between  Divisadero 
and  Broderick  Streets,  and  on  Grove  Street  between 
Fillmore  and  Webster  Streets  is  for  street  rehabilitation. 
Curb  heights  will  also  be  raised  to  help  prevent  runaway 
car  accidents . 

31.2g 

62.  4g 

172 

670.67.147 

Department  of  Public  Works,  Octavia,  Montgomery,  Jackson, 
Laguna  and  Clay  Streets,  raise  curb  height.    Total  cost,  $71.5. 

This  project  will  provide  funds  to  reset  and  reconstruct 
curb  heights  to  help  prevent  runaway  car  accidents  on 
Octavia  Street  between  California  and  Sacramento 
Streets,  Montgomery  Street  between  Pacific  Ave.  and 
Broadway,  Jackson  Street  between  Stockton  and  Powell 
Streets  ,  Laguna  Street  between  Pine  and  California 
Streets,  and  Clay  Street  between  Mason  and  Taylor 
Streets 

44.  3g 

27. 2g 

173 

670.67.155 

Department  of  Public  Works,  Gough  Street,  widening.  Total 
cost,  $321.2. 

Roadway  widening  on  Gough  Street  between  California 
and  Lombard  Streets  will  increase  the  capacity  of  this 
street  to  relieve  traffic  congestion  in  the  Van  Ness  Avenue 
traffic  corridor.   One  additional  southbound  lane  will  be 
provided . 

7.3g 

313. 9g 

All  projects  Ad  Valorem  financing  unless  noted;  (b) Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Ottier  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

174 

670.67.156 

Department  of  Public  Works,  Foerster  Street,  widening. 
Total  cost,  $233.  6. 

The  present  street  width  on  Foerster  Street  between 
Mangels  and  Judson  Avenues  will  not  accommodate 
two-way  traffic.   Widening  will  provide  an  improved 
roadway  connection  between  Judson  Avenue  and  Tere- 
sita  Boulevard  to  accommodate  vehicular  traffic  in- 
cluding a  Municipal  Railway  bus  route . 

17. 6g 

216. Og 

175 

670.67.157 

Department  of  Public  Works,  Oakdale  Avenue,  widening. 
Total  cost,  $8  4.0. 

Oakdale  Avenue  is  heavily  traveled  by  large  vehicles 
to  and  from  the  industrial  area.   Adding  a  fourth  traf- 
fic lane  from  Newhall  to  Lane  Streets  will  expedite 
the  traffic  flow  crossing  3rd  Street. 

6.7g 

77. 3g 

176 

670.67.159 

Department  of  Public  Works,  Junipero  Serra  Boulevard,  con- 
struct pedestrian  overcrossing.   Total  cost,  $201.3. 

The  construction  of  a  pedestrian  crossing  over  Junipero 
Serra  Boulevard  at  Ocean  Avenue  with  an  access  ramp 
to  the  streetcar  loading  island,  will  provide  safe 
pedestrian  crossing  at  this  congested  intersection. 

FINAL  PLANS  FOR  PROJECT  670.67.  159  ARE  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

17. 7g 

18  3. 6g 

177 

670.67.151 

Department  of  Public  Works,  Van  Ness  Avenue,  center  island 
landscaping.   Total  cost,  $20.5. 

The  concrete  surface  covering  the  center  island  of  Van 
Ness  Avenue  from  Market  to  Grove  Streets  will  be 
removed  and  replaced  with  trees,  shrubs  and  ground 
cover.    This  program  is  in  compliance  with  the  recom- 
mendations of  the  Street  Planting  Advisory  Committee 
for  a  planned  program  to  beautify  and  safeguard  the 
City  streets . 

20. 5g 

All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GQsTQX;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

178 

570.57.162 

Department  of  Public  Works ,  cable  car  route ,  Hyde  Street 
between  Greenwich  and  Washington  Streets,  landscaping. 
Total  cost,  $28  .0. 

This  project  will  provide  for  the  planting  of  street  trees 
in  the  sidewalk  area  as  part  of  the  beautification  program 
for  cable  car  routes.    This  program  is  in  compliance  with 
the  recommendations  of  the  Street  Planting  Advisory  Com- 
mittee for  a  planned  program  to  beautify  and  safeguard 
the  City  streets . 

28  .Og 

179 

570.57.153 

Department  of  Public  Works,  Columbus  Avenue,  sidewalk 
and  center  island  landscaping .    Total  cost,  $103.0. 

Landscaping  on  Columbus  Avenue  between  North  Point 
and  Keamy  Streets  will  include  the  planting  of  trees 
within  the  sidewalk  area  and  the  planting  of  trees, 
shrubs  and  ground  cover  in  the  center  island.  This 
program  is  in  compliance  with  the  recommendations  of 
the  Street  Planting  Advisory  Committee  for  a  planned 
program  to  beautify  and  safeguard  the  City  streets. 

103 . Og 

180 

570.57.165 

Department  of  Public  Works,  Lake  Street,  landscaping. 
Total  cost,  $102.0. 

The  planting  of  trees  in  the  sidewalk  area  on  both  sides 
of  Lake  Street  between  Arguello  Boulevard  and  El  Camino 
Del  Mar  will  be  in  compliance  with  the  recommendations 
of  the  Street  Planting  Advisory  Committee  for  a  planned 
program  to  beautify  and  safeguard  the  City  Streets. 

55.  5g 

3  5.  5g 

18  1 

670 . 57 . 1 57 

Department  of  Public  Works,  Mansell  Street,  center  island 
landscaping.    Total  cost,  $53.0. 

The  planting  of  trees,  shrubs  and  ground  cover  in  the 
center  island  of  Mansell  Street  between  University  and 
Yale  Streets  is  in  compliance  with  the  recommendations 
of  the  Street  Planting  Advisory  Committee. 

PROJECT  570.67.157  SHOULD  BE  COORDINATED  WITH 
PROJECT  656.67  .  131  . 

53 .  Og 

All  projects  Ad  Valorem  finoncing  unless  noted i  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO, 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

182 

670.67.174 

Department  of  Public  Works,  various  locations,  street- 
lighting  reconstruction  and  replacement.   Total  cost,  $5,200.0. 

Most  existing  streetlighting  facilities  in  underground 
districts  have  deteriorated  or  are  rendering  sub- standard 
levels  of  illumination.    Funds  from  this  project  will 
bring  the  City's  underground-wired  street  and  highway 
lighting  system  up  to  the  criteria  of  the  American  Stan- 
dards Association. 

1  ,000.  0b 

2,200.0 
(1  ,000.0b) 
(1  ,200. On) 

1 ,000.0b 

1 ,000.0b 

183 

725.57.103 

International  Airport,  improvement  to  utilities  system. 
Total  cost,  $957.0. 

Electrical,  water,  sewerage,  drainage  and  telephone 
services  must  be  enlarged  and  extended  to  keep  pace 
with  airport  expansion.   Funds  from  this  project  will 
include  additional  lines  to  the  airport  and  additional 
circulation  lines  within  the  airport. 

107. Or 

850. On 

18  4 

725.67.104 

International  Airport,  garage  expansion.    Total  cost, 
$21 ,900.0. 

Additional  public  parking  facilities  are  required  to  pro- 
vide for  airport  growth.   This  project  emcompasses  the 
second  and  third  (final)  stages  of  the  parking  structure 
expansion  which  will  ultimately  increase  the  garage 
capacity  to  8  ,000  automobiles. 

900. Or 

9, 000. On 

12, 000. On 

185 

725.67.105 

International  Airport,  construction  of  the  Interim  Air  Cargo 
facilities.    Total  cost ,  $3 ,470 . 0  . 

Air  cargo  traffic  is  growing  at  a  rapidly  accelerating 
rate  and  existing  facilities  are  inadequate  to  meet  the 
demand.   With  the  construction  of  the  interim  cargo 
facility,  carriers  will  move  their  present  cargo  hand- 
ling activities  to  the  interim  cargo  area  to  release  the 
present  cargo  area  for  the  construction  of  the  North 
Terminal . 

720.  Or 

2, 750. On 

*AII  projects  Ad  Valorem  financing  unless  noted :  (b)Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue  1  (r)  RevenueSj  (g)GasTaXi  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

186 

725.67.106 

International  Airport,  extension  of  taxiways  and  terminal 
apron.   Total  cost,  $3  ,880.  0. 

Additional  taxiways  and  improvements  to  existing  taxi- 
ways  are  required  to  provide  increased  and  flexible 
access  to  the  landing  field  area  as  aircraft  traffic  grows. 

78  0.  Or 

3,100.0 
(1  ,95  0.  On) 
(1 ,150. Or) 

187 

725.67.107 

International  Airport,  improvement  to  Field  Crash  House. 
Total  cost,  $30,0. 

Funds  from  this  project  will  be  used  to  provide  addi- 
tional space  at  Crash  Rescue  Station  No.  2  to  meet 
the  requirements  of  the  State  Housing  Act  governing 
habitable  areas  and  to  accommodate  an  increased  num- 
ber of  firemen  who  will  be  assigned  to  this  station. 

30.  Or 

188 

725.67.109 

International  Airport,  modifications  and  additions  to  Pier  "E". 
Total  cost,  $2,530.0. 

Additional  aircraft  parking  positions,  passenger  and 
operation  facilities  are  required  to  meet  passenger 
traffic  growth.    Pier  "E"  will  be  modified  and  extended 
to  provide  some  of  these  facilities . 

1  ,530. Or 

1 ,000. On 

189 

725.67.110 

International  Airport,  construction  of  an  employee  automobile 
parking  lot.    Total  cost,  $170.0. 

Airport  expansion  entails  a  corresponding  increase  in 
various  employments.    This  project  will  provide  for 
the  construction  of  an  additional  parking  area  for 
employees . 

170. Or 

190 

725.67.192 

International  Airport,  services  of  the  Utilities  Engineering 
Bureau.    Total  cost,  $265.  1  . 

Engineering  and  inspection  services  of  the  Utilities 
Engineering  Bureau  are  provided  on  a  continuing  basis 
for  capital  improvement  projects  scheduled  by  the 
International  Airport. 

265. Ir 

*A1I  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

1969- 

70 

I970-7I 

1971-72 

1972-73 

191 

725.57.193 

International  Airport,  drainage  control  system.  Total 
cost,  $890.0. 

The  future  development  of  the  northern  half  of  the 
airport  will  eliminate  most  of  the  available  drainage 
ponding  area.    By  joining  forces  with  surrounding 
communities  in  the  San  Bruno  Flood  Control  District, 
the  airport  will  efficiently  aid  itself  and  the  com- 
munities in  a  cooperative  flood  control  effort. 

390. Or 

500. On 

192 

735.67.106 

Municipal  Railway,  Ocean  Yard,  construct  upper  level 
parking  deck.    Total  cost,  $300.0. 

The  Southern  Freeway  has  taken  a  portion  of  the  Elk- 
ton  Shops  area  resulting  in  a  loss  of  parking  space 
for  buses .   The  construction  of  the  upper  level  park- 
ing deck  for  the  Ocean  Yard  at  San  Jose  and  Geneva 
Avenues  will  provide  the  additional  parking  space 
necessary  for  the  buses. 

PROJECT  735.67.  106  SHOULD  BE  COORDINATED  WITH 
BART'S  BALBOA  PARK  STATION. 

300.00 

193 

745.67.101 

Water  Department,  entire  service  area,  install  new  ser- 
vices and  meters  .   Total  cost,  $3,150.0. 

This  project  is  a  continuing  program  to  provide  ef- 
ficient and  economic  service  to  customers . 

500. Or 

510. Or 

520. 

Or 

540. Or 

540. Or 

540. Or 

194 

745.67.102 

Water  Department,  various  streets,  normal  main  extensions. 
Total  cost,  $2,170.0. 

The  installation  of  water  mains  and  appurtenances  will 
provide  service  to  new  areas  or  improve  the  level  of 
service  to  present  customers. 

350. Or 

350  . Or 

360. 

Or 

370. Or 

370. Or 

370. Or 

All  projects  Ad  Valorem  financing  unless  noted  ■.  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 

69 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

FUNDED 

1  ^  \j  tJ       \j  7 

1969- 

TO 

I970-7I 

1971  -  72 

1972-73 

195 

745.67.107 

Water  Department,  various  locations,  cutting  in  gate 
valves.    Total  cost,  $201 .0. 

The  installation  of  new  gate  valves  in  the  existing 
water  distribution  system  will  make  it  possible  to 
shut  off  smaller  sections   of  pipe  when  making  re- 
pairs or  new  connections. 

20. Or 

35. Or 

35. 

Or 

3  5.  Or 

37. Or 

37. Or 

195 

745.67.110 

Water  Department,  entire  service  area,  construct  fencing. 
Total  cost,  $126.0. 

The  construction  of  fences  on  Water  Department 
property  lines  will  provide  protection  against  trespass, 
reduce  vandalism  and  potential  water  pollution. 

2  0.  Or 

20. Or 

21. 

Or 

21.  Or 

22. Or 

22. Or 

197 

745.67.112 

Water  Department,  various  locations,  construct  new  blow- 
offs  and  air  valves.    Total  cost,  $202.0  . 

The  installation  of  new  blowoff  and  air  valves  will 
enable  mains  to  be  flushed  so  as  to  remove  accumu- 
lated rust  and  sediment. 

15. Or 

36. Or 

37. 

Or 

37.  Or 

38  .Or 

38.  Or 

198 

745.67.114 

Water  Department,  San  Mateo  County,  Bay  Division  Pipe- 
line, construct  Crystal  Springs  bypass  pipeline.  Total 
cost,  $1,400.0. 

With  the  tunnel  portion  of  the  Crystal  Springs  bypass 
under  construction,  funds  from  this  project  will  pro- 
vide for  the  steel  pipeline  portion  of  the  bypass . 
Upon  completion  of  the  bypass  project,  water  avail- 
able to  the  City  will  come  directly  from  the  source 
rather  than  passing  through  the  Crystal  Springs 
reservoir  system. 

1  ,400.0b 

199 

745.57.115 

Water  Department,  San  Mateo  County,  Crystal  Spring 
Pipeline  No.  3,  construction.    Total  cost,  $3,  300.0. 

Funds  from  this  project  will  provide  for  tunnel  con- 
struction and  pipeline  installation  for  Crystal  Springs 
Pipeline  No.  3  from  the  City  of  Burlingame  to  Uni- 
versity Mount  Reservoir. 

3,300.0b 

All  projects  Ad  Volorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue-,  (r)  Revenues;  (g)GQsTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN 

THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

1969- 

70 

I970-7I 

1971-72 

1972-73 

200 

745.67.116 

Water  Department,  San  Andreas  Pipeline  No.  3,  con- 
struction.  Total  cost,  $1,400.0. 

During  periods  of  high  water  demand,  existing  pipe- 
line capacity  into  the  City  is  insufficient.   The  con- 
struction of  San  Andreas  Pipeline  No.  3  will  alleviate 
water  shortage  during  peak  demand  periods. 

70.  Or 

1  ,330. 

Or 

201 

745.67.118 

Water  Department,  various  locations  near  County  Line, 
install  meters,  line  valves  and  appurtenances.  Previous 
appropriation,  $64.0;  total  cost,  $169.0. 

The  installation  of  meters ,  line  valves  and  appur- 
tenances in  each  of  the  pipelines  will  provide  records 
of  transmission  and  consumption  in  various  service 
areas  and  will  reduce  the  length  of  line  necessary  to 
be  shut  down  for  repairs  or  operational  changes . 

55.  Or 

40. Or 

202 

745.67.119 

Water  Department,  entire  service  area,  surveying  and 
setting  of  monuments  .    Total  cost,  $149.0. 

The  surveying  of  Water  Department  property  and  the 
setting  of  monuments  will  provide  ready  identification 
of  Water  Department  property  lines  to  prevent  encroach- 
ments, and  facilitate  the  location  of  leases  and/or 
permits . 

20.  Or 

2  5.  Or 

26. 

Or 

26. Or 

26. Or 

2  6.  Or 

203 

745.67,122 

Water  Department,  watershed  areas,  erosion  control. 
Total  cost,  $41 .0. 

This  project  will  provide  for  the  location  of  structures 
and/or  plantings  on  watershed  lands  that  will  help 
reduce  silting  of  reservoirs  and  the  turbidity  of  the 
water. 

10. Or 

5.  Or 

6. 

Or 

5.  Or 

7.  Or 

7.  Or 

All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 

NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

204 

745.67.126 

Waier  Department,  Balboa  Reservoir,  construct  lining 
and  roof .    Total  cost,  $3,500.0. 

The  construction  of  a  reinforced  concrete  lining  and 
roof  for  Balboa  Reservoir  (South  Basin)  will  provide 
increased  v/ater  storage  within  the  City,  will  improve 
the  water  pressure  to  many  areas  and  will  provide 
additional  off-street  par5;ing  for  the  City  College  of 
San  Francisco . 

THE  WATER  DEPARTMENT  SHOULD  EXPLORE  THE 
FEASIBIUTY  OF  LANDSCAPING  THE  ROCF  OF  THE 
RESERVOIR  WHICH  IS  TO  BE  UTILIZED  FOR  OFF- 
STREET  PARKING  FOR  THE  CITY  COLLEGE  CF  SAN 
FRANCISCO  . 

100.0b 

3,450.0 
(2,900.0b) 
(550.  Oo) 

745.67.127 

Water  Department,  entire  service  area,  pipeline  electrol- 
ysis protection.   Total  cost,  S34.0. 

Funds  from  this  project  will  provide  for  the  investi- 
gation of  conditions  and  the  installation  of  cathodic 
and  other  protective  devices  to  control  and  minimize 
corrosion  of  pipelines  due  to  electrolysis ,  thereby 
reducing  damage  and  maintenance  costs . 

5.  Or 

5.  Or 

5.  Or 

6.  Or 

6.  Or 

6.  Or 

206 

755.67.101 

Hetch  Hetchy,  Tuolumne  River,  construct  new  Don  Pedro 
Dam.   Total  cost,  $54,800.0. 

Funds  shown  for  this  project  will  provide  for  the 
City's  participation  in  the  construction  of  the  new 
dam  downstream  from  the  existing  Don  Pedro  Dam 
in  conjunction  with  the  Modesto  and  Turlock  Irri- 
gation Districts .    The  new  dam  will  provide  the  ad- 
ditional storage  capacity  necessary  to  permit  in- 
creasing water  diversion  by  the  City  from  the  Tuolumne 
River. 

46,000.0 
(l,000.0o) 
(45,000.0b) 

3,000.0o 

3,000.0o 

2,800.0 

(500.  Or) 
(2,300.0o) 

*AII  projects  Ad  Volorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  {g)GasTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS" 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

207 

755.67.110 

Hetch  Hetchy,  Moccasin  Reservoir,  construct  diversion  con- 
duit.  Total  cost,  $2,000.0. 

The  construction  of  a  second  diversion  conduit  under 
the  Moccasin  Reservoir  will  increase  the  capacity 
for  diverting  flood  waters  of  Moccasin  Creek  to  pre- 
vent contamination  of  the  City's  water  supply. 

2, 000. Or 

208 

755.67.190 

Hetch  Hetchy,  services  of  the  Utilities  Engineering  Bureau. 
Total  cost,  $99.3. 

Engineering  and  inspection  services  of  the  Utilities 
Engineering  Bureau  are  provided  on  a  continuing  basis 
for  capital  improvement  projects  scheduled  by  the 
Hetch  Hetchy  System. 

99. 3r 

209 

901 .67.101 

Housing  Authority,  Pacific  Avenue  and  Mason  Street,  new 
construction.    Total  cost,  $1  ,590.6. 

The  construction  of  a  six-story  building  at  Pacific 
Avenue  and  Mason  Street  containing  92  dwelling  units 
will  provide  much  needed  housing  for  the  elderly. 

1  ,590.  6o 

210 

901 .57.102 

Housing  Authority,  Fitch  and  Oilman  Streets,  Alice  Griffith 
Garden  Homes  Annex,  new  construction.    Total  cost,  $1  ,032.8. 

The  Alice  Griffith  Garden  Homes  Annex  will  provide  56 
dwelling  units  in  wood  frame  row  houses  and  apartments 
for  elderly  and  low-income  families  .   This  project  will 
also  provide  for  the  construction  of  the  Gilman  Playground 
Community  Center  to  serve  the  housing  development  and 
the  neighborhood  with  organized  community  programs 
and  facilities . 

1 ,032.8o 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GosTax;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

211 

901.67.103 

Housing  Authority,  18th  Street  near  Church  Street, 
new  construction.    Total  cost,  $1,985.1. 

This  project  will  provide  106  low-rent  public  housing 
units  for  the  elderly  in  a  reinforced  concrete  building. 
This  is  the  first  project  to  be  developed  under  the 
proposition  approved  by  the  electorate  in  November, 
1954,  relating  to  the  construction  of  not  more  than 
2500  dwelling  units  for  persons  of  low-income. 

1,986.10 

212 

902.57.101 

Parking  Authority,  Marina  Garage,  additional  land  acqui- 
sition.   Previous  appropriation,  $612.0;  total  cost,  $752.0. 

The  acquisition  of  additional  land  for  the  Marina  Garage 
on  Pierce  Street  between  Chestnut  and  Lombard  Streets 
will  provide  further  convenient  off-street  parking  for 
persons  patronizing  shopping  facilities  In  the  Marina 
area . 

PRELIMINARY  PLANS  FOR  THE  SITE  HAVE  BEEN  APPROVED 
BY  THE  CITY  PLANNING  COMMISSION  WITH  THE  CON- 
DITION THAT  FURTHER  CONSIDERATION  BE  GIVEN  TO 
REDUCING  THE  SIZE  OF  THE  PROPOSED  IDENTIFICATION 
SIGN. 

150.  Or 

213 

902.57.102 

Parking  Authority,  Fifth  and  Mission  Garage,  expansion. 
Total  cost,  $1 ,605.0. 

The  expansion  of  the  Fifth  and  Mission  Garage  to  4th 
Street  will  provide  an  additional  296  parking  stalls 
to  further  accommodate  vehicular  traffic  entering  the 
downtown  core . 

FINAL  PLANS  FOR  PROJECT  902.67.  102  ARE  SUBJECT 
TO  REVIEW  BY  CITY  PLANNING  COMMISSION. 

1 , 605. Oo 

PRELIMINARY  DESIGN  FOR  PROJECT  902.67.102  SHOULD 
BE  COORDINATED  WITH  THE  DEPARTMENT  OF  CITY 
PLANNING . 

*  All  projects  Ad  Valorem  financing  unless  noted  ^  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue i  (r)  Revenues;  (gjGasTcx;  (o)  Other  Sources 


1967-68  FISCAL  YEAR 


LINE 

NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN  THOUSANDS    OF  DOLLARS' 


I96T-68 
FUNDED 


1968  -  69 


I969-70 


I970-7I 


1971-72 


214 


902.67.190 


Parking  Authority ,  neighborhood  parking  survey.  Total 
cost,  $5.0. 

This  project  will  provide  funds  for  a  review  of  prelimin- 
ary site  appraisals  of  various  locations  being  considered 
in  the  neighborhood  parking  program . 

THE  SELECTION  OF  SPECIFIC  SITES  FOR  PUBLIC  PARK- 
ING FACILITIES  ARE  SUBJECT  TO  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION. 


COST  SUMMARY  -  CAPITAL  IMPROVEMENTS 

Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 


TOTAL  CAPITAL  IMPROVEMENTS 


RECAPITULATION 

RECONSTRUCTION  AND  REPLACEMENT 
CAPITAL  IMPROVEMENTS 


GRAND  TOTAL 


5.  Or 


2,800.5 

6,865.8 
8  ,222.4 
9,511.3 
70,088  .5 


97,489.6 


4,043.0 
97,489.6 


101,532.6 


1  ,997.8 
13,950.0 
9,759.1 
1  ,026.0 
5,409.7 
44,942.2 


54.8 


3,569.0 
77,084.8 


80,753.8 


250.0 

5,247.8 
2,342.0 
3,011.0 
5,366.5 


16,217.3 


2,477.3 
16,217.3 


18,694.6 


250.0 
18  ,548  .0 
4,145.0 
2,592.0 
2,300.0 
3,384.2 


31,319.2 


2,548.3 
31,319.2 


33,867.5 


250.0 
1,000.0 
1 ,042.0 
1,046.0 


3, 338  .0 


2,550.6 
3,338.0 


5,888  .6 


All  projects  Ad  Valorem  financing  unless  noted  ■.  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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URBAN   BEAUTIFIC  ATIO  N 


An  Urban  Beautification  Program  prepared  by  the  Depart- 
ment of  City  Planning  with  the  cooperation  of  the  Department  of 
Public  Works  and  the  Recreation  and  Park  Department  was  offi- 
cially adopted  by  the  Board  of  Supervisors  on  July  31  ,  1967.  It  is 
a  program  in  which  the  entire  community  is  encouraged  to  partici- 
pate. Neighborhood  associations,  other  citizen  organizations, 
youth  groups,  and  private  individuals  may  donate  labor,  materials, 
and  funds  to  the  achievement  of  its  objectives. 

The  officially  adopted  Urban  Beautification  Program  is  a 
prerequisite  to  Federal  assistance  being  made  available  to  cities 
to  accelerate  beautification  activities.  Federal  funds  are  granted 
as  a  partial  reimbursement  for  City  expenditures  eligible  within 
the  requirements  of  Title  VII  of  the  Housing  and  Urban  Development 
Act  of  1961  as  amended.  In  general,  reimbursement  from  the 
Federal  Government  comes  after  the  City  has  spent  or  contracted 
the  amount  proposed  for  the  fiscal  year  of  the  application. 

The  Urban  Beautification  Program  for  San  Francisco,  as 
proposed  in  the  current  fiscal  year  and  for  the  next  five  years, 
consists  of  activities  which  are  directed  toward  the  enhancement 
of  the  City,  including  the  planting  of  street  trees  and  other  land- 
scaping of  street  areas ,  the  improvement  of  parks  and  recreation 
areas,  the  landscaping  of  public  buildings,  and  other  measures 
for  the  development  of  public  open  spaces  within  each  residential 
community  and  within  the  working  areas  of  the  City. 

The  Program  prepared  for  the  City  is  based  on  the  princi- 
ples and  objectives  of  the  Master  Plan  as  stated  most  fully  in  the 
Recreation  and  Park  Location  Section,  the  Land  Use  Section  and 
the  Transportation  Section.  It  is  correlated  with  the  Capital  Im- 
provement Program  for  the  1967-68  fiscal  year,  and  includes  also 
those  projects  which  are  approved  in  concept  by  the  Board  of  Su- 
pervisors for  1968-69  through  1972-73.  An  application  for  grant 
assistance  in  the  maximum  amount  of  $344,000  for  the  current  fis- 
cal year  has  been  submitted  to  the  Federal  Department  of  Housing 
and  Urban  Development. 


san  francisco  CAPITAL 

IMPROVEMENT  PROGRAM 


1968 


1968-69  fiscal  year 

approved  in  concept  by  the  board  of  supervisors   
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

215 

115.67.101 

Assessor,  office  alterations  .     Total  cost,  $34.1. 

Net  office  partitions,  counter  realignment  and  electrical 
work  will  provide  a  more  orderly  and  efficient  operation 
to  accommodate  the  increased  workload  created  by  recent 
changes  in  State  law  relating  to  assessment  procedures. 

34.1 

216 

145.57.120 

Fire  Department,  various  locations,  miscellaneous  fire  pro- 
tection work.    Total  cost,  $60.0. 

This  project  will  provide  for  miscellaneous  new  construc- 
tion and  improvements  to  the  high  and  low  pressure 
facilities  and  fire  cisterns  in  conjunction  with  street 
projects  of  the  Department  of  Public  Works. 

10.0 

10.0 

10.0 

10.0 

20.0 

217 

155.57.101 

Municipal  Court,  install  courtroom  directories.  Previous 
appropriation,  $0.4;  total  cost  $2.0. 

The  installation  of  changeable  letter  directories  would 
eliminate  the  need  to  repaint  a  judge's  name  on  individual 
doors  in  the  case  of  re-assignments  or  new  appointments. 

1.5 

218 

159.57.103 

Department  of  Social  Services,  1680  Mission  Street,  install 
partitions.   Total  cost,  $8.6. 

New  partitions  to  be  installed  on  all  floors  will  insure 
privacy  during  interviews  and  will  meet  the  recommenda- 
tions and  requirements  of  the  State  Department  of  Social 
Services . 

8.6 

9  1  Q 
^  1  J 

1  79     fi7     1  1*19 

oneriii ,  oounty  jaiis  l  anu  *±,  oaii  ivictico  \_/uuiiLy,  t^iiiai^je 
sewage  treatment  facilities.    Total  cost,  $280.0. 

Existing  sewage  treatment  facilities  are  inadequate  to 
serve  the  jail  population.   Treatment  of  wastes  frequently 
does  not  meet  State  Public  Health  and  Regional  Water 
Quality  Board  standards. 

28  0 . 0 
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All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


JNE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

220 

186.67.101 

Youth  Guidance  Center  (Juvenile  Court) ,  alterations  and 
additions  to  administration  building.   Total  cost,  $14.4. 

There  is  a  shortage  of  office  space  for  probation  officers 
who  must  have  private  spaces  in  which  to  conduct  inter- 
views.  This  project  will  provide  for  the  conversion  of  a 
portion  of  the  third  floor  waiting  room  into  five  offices . 

14.4 

221 

213.67.105 

California  Academy  of  Sciences,  Steinhart  Aquarium,  install 
ventilation  system  in  swamp  area.   Total  cost,  $5.0. 

During  mid-day,  excessive  temperatures  are  reached  in 
the  swamp  area  because  of  solar  heat  gain  trough  the 
skylight.    A  ventilation  system  is  necessary  to  prevent 
further  loss  of  valuable  reptiles. 

5.0 

222 

213.67.117 

California  Academy  of  Sciences,  relocate  Francis  Scott  Key 
statue.   Total  cost,  $32.6. 

Construction  of  the  Facade  Building  across  the  front  of 
the  court  between  North  American  and  African  Halls 
necessitates  the  removal  of  the  Francis  Scott  Key  statue. 
This  project  will  provide  for  its  relocation  at  a  prominent 
site  in  the  City. 

32.6 

223 

245.67.102 

Real  Estate  Department,  Civic  Auditorium,  stage  curtain 
alteration.   Total  cost,  $15  . 0  . 

Side  stage  curtains  are  stationary  and  require  a  crew  of 
six  men  to  make  adjustments.    The  installation  of  motors, 
cables  and  other  mechanical  equipment  would  allow  rapid 
changing  of  the  curtains  . 

15.0 

224 

245.57.103 

Real  Estate  Department,  Civic  Auditorium,  lighting  control 
alterations.   Total  cost,  $22.7. 

Complete  main  arena  lighting  must  now  be  provided  for 
janitorial  work  and  for  exhibits  not  requiring  the  use  of 
the  stage.    Lighting  control  alterations  will  permit  the 
house  electrician  to  operate  lights  directly  for  medium 
level  illumination. 

22.7 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  RevenueSj  (g)GasTaxi  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

225 

245.67  .190 

Real  Estate  Department,  land  acquisition,  north  side  of 
Market  Street  near  7th  Street  (extended).    Total  cost,  $560.0. 

The  acquisition  of  properties  in  the  vicinity  of  Market 
and  7th  Streets  will  provide  for  future  Civic  Center  develop- 
ment. 

560.0 

226 

423.67.103 

Department  of  Public  Works,  Civic  Center  area,  construct 
new  civic  building,  power  station  and  remodel  City  Hall. 
Total  cost,  $28  ,175.0. 

This  project  will  implement  the  findings  of  the  Chief 
Administrative  Officer's  study  of  space  requirements  in 
the  Civic  Center  area. 

175.0 

28  , 000. On 

} 
w 

227 

423.57.104 

Department  of  Public  Works ,  Supervisors'  Chambers,  install 
air  conditioning  system.   Total  cost,  $71.0. 

There  is  no  temperature  control  or  ventilation,  other  than 
what  may  be  provided  by  opening  doors  or  windows ,  in 
the  Supervisors'  Chambers.    Uncomfortable  conditions 
have  resulted  in  numerous  complaints.    This  project  will 
provide  a  complete  ventilation  and  temperature  system 
for  the  Chambers . 

71 .0 

228 

425.67.201 

Department  of  Public  Works,  Crescent  Avenue,  increase  sewer 
capacity.    Total  cost,  $76.0. 

The  increase  in  sewer  capacity  will  reduce  flooding  on 
Crescent  Avenue  between  Andover  and  Folsom  Streets. 
The  inadequacy  of  the  existing  sewer  has  been  sub- 
stantiated by  drainage  studies. 

76.0b 

229 

425.67.202 

Department  of  Public  Works ,  Niagara  Avenue ,  increase  sewer 
capacity.    Total  cost,  $136.0. 

This  project  will  increase  the  capacity  of  an  existing 
sewer  on  Niagara  Ave.  between  Louisburg  &  Cayuga  Aves . 
which  is  inadequate  as  evidenced  by  numerous  complaints 
regarding  flooding.    The  inadequacy  of  the  sewer  has  been 
substantiated  by  drainage  studies. 

136.0b 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968  -  69  FISCAL  YEAR 


.INE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

230 

500.67.108 

Department  of  Public  Health,  Laguna  Honda  Hospital,  install 
automatic  sprinkler  system.    Previous  appropriation ,  $40.0; 
total  cost,  $88  .3. 

The  installation  of  an  automatic  sprinkler  system  is  needed 
to  meet  the  requirements  of  the  San  Francisco  Fire  Depart- 
ment and  the  Joint  Commission  of  Hospital  Accreditation. 

48  .3 

231 

500.67.114 

Department  of  Public  Health,  General  Hospital,  remodel  Build- 
ing 90.    Previous  appropriation,  $156.5;  total  cost,  $231.5. 

Funds  previously  appropriated  were  sufficient  only  to 
remodel  three  of  the  four  ward  areas  in  Building  90. 
This  project  will  complete  the  work  in  the  remaining  ward 
and  also  will  provide  for  the  remodeling  of  the  reception 
office  on  the  first  floor. 

75.0 

232 

500.67.120 

Department  of  Public  Health,  Laguna  Honda  Hospital,  recon- 
struct ventilation  system.    Total  cost,  $4.9. 

The  reconstruction  of  the  ventilation  system  in  the  Staff 
Dining  Room  kitchen,  the  Porter's  Utility  Rooms,  the 
Medical  Clinic  and  the  Administrator's  Office  will  provide 
healthful  and  comfortable  conditions  for  hospital  patients 
and  employees . 

4.9 

233 

500.67.136 

Department  of  Public  Health,  Alemany  Emergency  Hospital, 
remodel  garage  entrance.   Total  cost,  $2.5. 

The  enlargement  of  the  garage  entrance  is  required  to 
accommodate  the  new  ambulance  which  the  Department 
is  purchasing. 

2.5 

234 

500.67.139 

Department  of  Public  Health,  General  Hospital,  Building  200, 
remodel  elevator.   Total  cost,  $81.5 

The  present  drum-type  manually  operated  elevator  is 
Inoperative  if  the  car  and  hatch  doors  are  not  closed. 
With  only  one  other  elevator  in  this  building ,  re- 
modeling will  provide  efficient  elevator  service . 

81.5 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue-, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTaXi  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 

NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

235 

521  .57.  101 

M.  H.  de  Young  Memorial  Museum,  construct  quarters  to 
accommodate  the  period  rooms  donated  by  Judge  and  Mrs. 
Lucius  Green.    Total  cost,  $250.0 

The  five  interiors  include  three  Louis  XVI  rooms  from 
Dijon,  a  Louis  XVI  room  from  Bordeaux  attributed  to 
Victor  Louis  and  a  Louis  XV  room  of  the  mid- 18th  Cen- 
tury from  a  Paris  house.    Included  in  this  project  are 
funds  to  refurbish  the  rooms  and  permanently  install 
them  in  the  Museum.   Judge  and  Mrs.  Green  have  made 
contingent  upon  the  permanent  proper  display  of  the 
rooms  a  subsequent  gift  of  paintings  and  furnishings 
conservatively  estimated  in  excess  of  $5  million. 

PROJECT  521  .57.  101  SHOULD  RECEIVE  PREFERENTIAL 
TREATMENT  IN  FUNDING  DUE  TO  THE  GREAT  INTRINSIC 
VALUE  OF  THE  WORKS  OF  ART  IN  RELATION  TO  THE  PRO- 
POSED EXPENDITURE  . 

55.0 

185.0 

236 

631  .67.101 

Public  Library,  modernize  and  rehabilitate  branch  libraries. 
Total  cost,  $250.0. 

This  project  will  provide  for  the  modernization  and 
alteration  necessary  to  significantly  improve  the  eight 
oldest  branch  library  buildings  in  the  City. 

20.0 

50.0 

50.0 

60.0 

50.0 

237 

551  .57.114 

Recreation  and  Park  Department,  Aquatic  Park,  reconstruct 
exterior  lighting .    Previous  appropriation,  $4.0;  total 
cost,  $98  .0. 

The  existing  lighting  system  is  old ,  worn  out  and  in- 
operative.  This  project  would  reconstruct  the  lighting 
on  the  promenade  and  pier.   The  promenade  and  pier 
is  part  of  a  park  development  which  includes  the 
Maritime  Museum,  Victorian  Park,  the  State  Maritime 
Historical  Park  and  the  terminus  of  the  Mason  Street 
cable  car  line . 

94. On 

i 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


1968  -  69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

238 

651 .67.117 

Recreation  and  Park  Department,  Golden  Gate  Park,  Pioneer 
Log  Cabin,  replace  roof  and  bearing  walls.  Previous  appro- 
priation, $3.0;  total  cost,  $20.5. 

The  wooden  roof  of  the  Pioneer  tog  Cabin  is  rotting 
and  the  bearing  walls  are  structurally  inadequate  to 
support  a  new  roof. 

17.5 

239 

551.67.119 

Recreation  and  Park  Department,  Fleishhacker  Playfield,  recon- 
struct Carousel  roof.     Total  cost,  $15.5. 

The  existing  wood  sheathing  on  the  roof  contains  dry  rot 
and  should  be  replaced  to  properly  maintain  this  struc- 
ture which  is  a  Zoo  landmark. 

15.5 

240 

551 .67.120 

Recreation  and  Park  Department,  Golden  Gate  Park,  rehabili- 
tate north  and  south  windmills.    Total  cost,  $169.7. 

The  rehabilitation  of  the  two  windmills ,  which  are  land- 
marks long  associated  with  Golden  Gate  Park,  will  include 
mechanical  work  to  activate  the  spars. 

10.0 

159.7 

241 

655.57.101 

Recreation  and  Park  Department,  Marina  Small  Craft  Harbor, 
complete  construction  required  by  the  State  Loan  Agreement 
and  the  Harbor  Master  Plan,    State  loan,  $1  ,382.0;  previous 
appropriation,  $434.0;  total  cost,  $2  ,354.  0. 

This  project  will  provide  for  the  replacement  of  the  seawall 
along  Marina  Boulevard,  the  paving  of  walks  north  of 
Marina  Boulevard,  landscaping,  parking  area  surfacing 
and  other  improvements  in  the  vicinity  of  the  St.  Francis 
and  Golden  Gate  Yacht  Clubs , 

250.0 

288.0 
(170.0) 
(II8.O0) 

242 

656.67.104 

Recreation  and  Park  Department,  Mary  Margaret  Casey  Play- 
ground, construct  recreation  building.    Previous  appropriation, 
$357.5;  total  cost,  $527  .5. 

Phase  three  in  the  development  of  this  heavily  used  play- 
ground, providing  for  the  construction  of  a  recreation 
building,  will  complete  this  facility  formerly  known  as 
Sunnyside  Playground . 

160.0 

*AII  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

243 

656.67.105 

Recreation  and  Park  Department,  Allyne  property,  develop 
neighborhood  park.    Previous  appropriation,  $38  0.  0  ($114.0 
reimbursement  from  Federal  Open  Space  Grant);  total  cost, 
$461 .0. 

The  AUyne  property,  recently  acquired  for  park  purposes, 
will  be  developed  with  a  small  childrens  area,  a  con- 
venience building,  lights  and  landscaping. 

81.0 
(71.0) 
(10.  Oo) 

244 

656.67.115 

Recreation  and  Park  Department,  Golden  Gate  Park,  Music 
Concourse  area,  separate  through  traffic  and  create  pedes- 
trian mall.    Previous  appropriation,  $5.0;  total  cost  $620.0. 

Realignment  of  through  traffic  which  now  enters  the 
concourse  area  between  the  Academy  of  Sciences  and  the 
M.  H.  deYoung  Museum  and  the  creation  of  a  pedestrian 
mall  will  make  the  concourse  area  safer  and  more 
pleasurable  for  park  visitors  . 

PROJECT  656.  67.  115  SHOULD  BE  COORDINATED  WITH 
PROJECT  670.67.  311  .    JOINT  STUDY  BY  RECREATION 
AND  PARK,  PUBLIC  WORKS  AND  CITY  PLANNING  DE- 
PARTMENTS, AND  THE  MUNICIPAL  RAILWAY,  DE  YOUNG 
MUSEUM  AND  THE  ACADEMY  OF  SCIENCES  IS  NECES- 
SARY TO  RESOLVE  GROWING  CIRCULATION  AND  CON- 
GESTION PROBLEMS  . 

5.0 

130.0 
(120.0) 
(10.  Oo) 

240.0 
(150.0) 
(90.  Oo) 

240.0 

245 

656.67.117 

Recreation  and  Park  Department,  Aquatic  Park,  building 
rehabilitation.    Total  cost,  $573.8  . 

The  expanding  needs  of  the  Senior  Citizens'  Center  and 
the  Maritime  Museum  require  rearranging  the  existing 
floor  plan  of  the  entire  building. 

18  .7n 

159. 9n 

169. 2n 

226. On 

*AII  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

246 

656.67.120 

Recreation  and  Park  Department,  McKinley  Square,  construct 
alterations  and  improvements.    Total  cost,  $76.0. 

McKinley  Square  has  been  greatly  altered  by  the  James 
Lick  Freeway.   The  existing  neighborhood  facilities  for 
children  are  inadequate.   This  project  will  provide  ad- 
ditional landscaping,  a  small  children's  area  and  the 
paving  of  paths . 

3.0 

73.0 

247 

656.67.122 

Recreation  and  Park  Department,  Golden  Gate  Park,  roads 
and  drainage  study.    Total  cost,  $2.5. 

A  preliminary  study  is  needed  to  develop  a  means  of  pro- 
tect lawn  borders  damaged  by  the  encroachment  to  the 
automobile  and  the  disposition  of  storm  water. 

2.5 

248 

556.67.126 

Recreation  and  Park  Department,  Jackson  Playground,  install  ■ 
floodlighting.   Total  cost,  $149.8  . 

The  floodlighting  of  Jackson  Playground  will  meet  a  recre- 
ational need  for  Softball  league  programs. 

10.0 

139.8 

249 

656.67.290 

Recreation  and  Park  Department,  Cliff  House-Sutro  Baths- 
Point  Lobos  properties,  land  acquisition.    Total  cost,  $5,500.  0. 

The  acquisition  of  Assessor's  Block  1313,  Lots  8,  16,  18, 
20  &  21  would  complete  the  public  ownership  of  the  San 
Francisco  Headlands,  provide  development  control  for 
this  important  scenic  view-point  and  assure  continuity 
of  the  public  open  space  along  the  shore  line  from  Ocean 
Beach  to  Fort  Point.   This  project,  included  as  part  of 
the  Recreation  and  Park  Department  bond  issue,  is  in 
the  present  report  to  meet  the  requirement  of  Ordinance 
139-56  that  prospective  bond  issues  appear  in  the 
Capital  Improvement  Program  for  at  least  two  years . 

5, 500. On 

*  All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue :  (r)  Revenues;  (g)GasTax:  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1 9  6  7  ~  68 
FUNDED 

1  QC^  Q  —  C  Q 
1          O  O 

I969-70 

I970-7I 

1971-72 

1  Q"7'?  —  "7 

250 

670.57.120 

Department  of  Public  Works,  Pacific  Avenue,  reconstruct 
pavement.   Total  cost,  $48.0. 

To  increase  safety,  the  existing  brick  pavement  on 
Pacific  Ave.  between  Lyon  and  Walnut  Streets  will  be 
removed  and  the  street  surface  will  be  reconstructed 
with  a  concrete  pavement. 

48  .Og 

251 

670.57.126 

Department  of  Public  Works,  Dixie  Alley,  replace  stairway. 
Total  cost,  $30.5. 

The  temporary  wooden  stairway  east  of  Market  Street 
is  in  very  poor  condition  requiring  frequent  repairs . 
The  proposed  concrete  stairway  will  provide  a  better 
and  safer  structure  for  pedestrians  using  this  public 
stairway . 

30. 5g 

252 

570.67.127 

Department  of  Public  Works,  Dixie  Alley,  extend  concrete 
stairway.    Total  cost,  $49.5. 

Recent  development  of  the  properties  in  the  vicinity  of 
Dixie  Alley  requires  that  the  existing  concrete  stairway 
be  extended  to  provide  access  to  bus  service  at  Cor- 
bett  Avenue  for  residents  on  Market  Street. 

49. 5g 

253 

670.67.128 

Department  of  Public  Works,  Iron  Alley,  construct  stairway. 
Total  cost,  $37.5. 

The  existing  temporary  wooden  stairway  on  Iron  Alley 
between  Corbett  Avenue  and  Clayton  Street  has  loose 
planks ,  dry-rotted  posts  and  requires  frequent  repairs . 
The  proposed  concrete  stairway  will  provide  a  better 
and  safer  structure  for  pedestrians  using  this  public 
stairway . 

37. 5g 

*AII  projects  Ad  Valorem  financing  unless  noted-,  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue  i  (r)  RevenueSj  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT  COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

254 

570.57.140 

Department  of  Public  Works,  Maintenance  Yard,  2323  Army 
Street,  construct  retaining  wall.   Total  cost,  $55.0. 

The  construction  of  the  retaining  wall  would  allow 
storage  of  large  amounts  of  sand  and  other  construction 
materials  at  the  Maintenance  Yard.   Considerable  savings 
would  result  from  having  these  materials  on  hand  for 
street  maintenance  and  repair. 

5  5.0g 

255 

670.57.141 

Department  of  Public  Works,  Telegraph  Hill  streets,  rock 
removal.   Total  cost ,  $210 . 0  . 

Most  of  the  street  areas  above  the  cliffs  along  the 
east  side  of  Telegraph  Hill  are  unpaved.  Fractured 
rock,  overburden,  and  occasionally  slide  debris, 
falls  from  the  cliffs  onto  the  streets  and  private  proper- 
ty below  causing  nuisances,  much  minor  damage  and 
some  major  damage. 

114.5g 

9  5.  5g 

255 

570.67.143 

Department  of  Public  Works,  Mission  District,  various 
intersections,  modify  existing  traffic  signal  system.  Pre- 
vious appropriation,  $86.5;  total  cost,  $173.0. 

Existing  control  equipment  is  obsolete  and  the  cause 
of  high  maintenance  costs.   Modifications  will  provide 
for  greater  efficiency  in  traffic  control. 

8  5.5g 

257 

570.57.146 

Department  of  Public  Works,  Commercial,  Taylor  and  Jones 
Streets,  pavement  reconstruction.    Total  cost,  $74.1. 

Pavement  reconstruction  and  the  raising  of  curb 
heights  on  Commercial  Street  between  Kearny  Street 
and  Grant  Avenue ,  on  Taylor  Street  between  Green 
and  Union  Streets,  and  on  Jones  Street  between  Cali- 
fornia and  Sacramento  Streets  will  help  to  prevent 
run-away  car  accidents. 

74. Ig 

All  proiects  Ad  Valorem  financing  unless  noted :  (b)Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  {g)GasTax;  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

258 

670.67.148 

Department  of  Public  Works,  Fifteenth  Street,  pavement 
reconstruction.   Total  cost,  $45.5. 

The  reconstruction  of  the  pavement  on  15th  Street  be- 
tween Noe  and  Market  Streets  will  rehabilitate  the  street 
and  increase  traffic  safety. 

45. 5g 

259 

670.67.149 

Department  of  Public  Works,  Steiner  Street,  pavement  re- 
construction.  Total  cost,  $55.0. 

Pavement  reconstruction  on  Steiner  Street  between  Du- 
boce  Avenue  and  Waller  Street  will  rehabilitate  the 
street  and  increase  traffic  safety. 

55. Og 

260 

670.67.150 

Department  of  Public  Works,  various  locations,  modification 
of  pedestrian  traffic  signals.   Total  cost,  $300.0. 

This  project  will  provide  for  the  standardization  of 
pedestrian  traffic  signals  and  for  better  pedestrian 
signal  visibility. 

150. Og 

75. Og 

75. Og 

261 

570.67.151 

Department  of  Public  Works,  various  locations,  traffic 
signal  and  street  light  relocations.    Previous  appropriation, 
$50.5;  total  cost,  $170.5. 

Under  the  1964  Street  Lighting  Bond  Program  and  as 
part  of  the  Municipal  Railway's  removal  of  obsolete 
trolley  poles,  it  is  necessary  to  relocate  or  recon- 
struct traffic  signals  and  street  light  poles  to  per- 
mit removal  of  street  lighting  standards  and  trolley 
poles . 

80. Og 

40.  Og 

1 

*AII  projects  Ad  Valorem  financing  unless  noted ;  (b)Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968  -  69  FISCAL  YEAR 


_INE 

ZD  ZD  /*^    1  C"  T 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-58 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

262 

670.67.152 

Department  of  Public  Works,  Henry  Street,  pavement 
reconstruction.    Total  cost,  $23.4. 

The  reconstruction  of  the  pavement  on  Henry  Street 
from  Noe  Street  to  a  point  300  feet  easterly  will  re- 
habilitate the  street  and  increase  traffic  safety. 

23. 4g 

263 

670.67.153 

Department  of  Public  Works,  Holland  Court,  pavement 
reconstruction.    Total  cost,  $16.4. 

Pavement  reconstruction  on  Holland  Court  from  Howard 
to  northerly  terminus  will  rehabilitate  the  street  and 
increase  traffic  safety. 

16.4g 

264 

670.67. 154 

Department  of  Public  Works,  Galvez  Avenue,  pavement 
reconstruction.    Total  cost,  $35.0. 

Pavement  reconstruction  on  Galvez  Avenue  between 
Third  and  Phelps  Streets  will  provide  for  the  rehabili- 
tation of  the  street  and  increase  traffic  safety. 

35. Og 

265 

670.57.158 

Department  of  Public  Works,  Palou  Avenue,  widening. 
Total  cost,  $80.0. 

Palou  Avenue  between  Newhall  and  Lane  Streets  is 
heavily  traveled  by  large  vehicles  to  and  from  the 
industrial  area.   Adding  a  fourth  traffic  lane  will 
expedite  traffic  flow  crossing  Third  Street. 

FINAL  PLANS  FOR  PROJECT  570.67.  158  ARE  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

80. Og 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

I96T-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

265 

570.57.150 

Department  of  Public  Works,  downtown  area,  television  sur- 
veillance of  traffic  control.   Total  cost,  $72.5. 

Traffic  in  the  downtown  area  has  increased  to  the  point 
where  a  more  flexible  type  of  control  system  is  required 
to  adjust  the  signal  controllers  at  individual  intersections 
to  fluctuating  traffic  conditions .    This  project  will  pro- 
vide for  a  study  of  the  use  of  closed-circuit  television 
for  surveillance  of  traffic  on  downtown  streets. 

72. 5g 

257 

670.67.164 

Department  of  Public  Works ,  San  Jose  Avenue,  landscaping. 
Total  cost,  $49.5. 

The  landscaping  of  the  western  slope  of  San  Jose  Avenue 
between  Highland  Avenue  and  Randall  Street  will  provide 
for  erosion  control  and  beautification.    This  project  is 
in  compliance  with  the  recommendations  of  the  Street 
Planting  Advisory  Committee  for  a  planned  program  to 
beautify  and  safeguard  the  City  streets. 

49.  5g 

268 

670.57.165 

Department  of  Public  Works,  Clarendon  Avenue,  sidewalk 
trees.   Total  cost,  $74 . 0  . 

Planting  of  trees  in  the  sidewalk  area  of  Clarendon  Avenue 
between  7th  Avenue  and  Twin  Peaks  Boulevard  is  in  com- 
pliance with  the  recommendations  of  the  Street  Planting 
Advisory  Committee  for  a  planned  program  to  beautify  and 
safeguard  the  City  streets. 

74.  Og 

269 

670.67.168 

Department  of  Public  Works,  various  locations,  street 
lighting  improvements  and  extensions.    Total  cost,  $180.0. 

This  project  will  provide  for  the  construction  of  new 
underground  streetlighting  facilities  on  streets  and  in 
areas  not  now  provided  with  such  facilities. 

60.  Og 

30. Og 

30. Og 

30. Og 

30. Og 

i 
i 

i 

*  All  pro)ects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue-,  (r)  Revenues;  (g)6asTax;  (o)  Other  Sources 


1968  -  69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

270 

670.57.169 

Department  of  Public  Works,  Crestmont  Drive,  construct 
rockf all  barrier.   Total  cost,  $15.0. 

The  construction  of  a  wooden  barrier  and  fence  with 
plantings  along  the  base  of  the  steep  rocky  slopes  ad- 
jacent to  Crestmont  Drive  west  of  Christopher  Drive  will 
catch  rocks  and  retain  them  for  periodic  routine  removal 
by  street  cleaning  personnel. 

15.0g 

271 

670.67.170 

Department  of  Public  Works,  Bayshore  Boulevard,  center 
island  landscaping.    Total  cost,  $30.5. 

The  planting  of  trees ,  shrubs  and  ground  cover  in  the 
center  island  on  Bayshore  Boulevard  south  of  Army  Street 
is  in  compliance  with  the  recommendations  of  the  Street 
Planting  Advisory  Committee  for  a  planned  program  to 
beautify  and  safeguard  the  City  streets . 

30. 5g 

272 

570.67.171 

Department  of  Public  Works,  Eighth  Street,  center  island 
landscaping.    Total  cost,  $18.5. 

The  planting  of  trees,  shrubs,  ground  cover  and  ornamen- 
tals in  the  center  island  on  8th  Street  between  Bryant  and 
Brannan  Streets  is  in  compliance  with  the  recommendations 
of  the  Street  Planting  Advisory  Committee  for  a  planned 
program  to  beautify  and  safeguard  the  City  streets. 

18.  5g 

273 

670.67.172 

Department  of  Public  Works,  Redevelopment  Area  A-2,  under- 
ground streetlighting  alterations  and  extensions.  Total 
cost,  $455.0. 

The  alteration  and  extension  of  underground  street  light- 
ing in  Redevelopment  Area  A-2  will  provide  non-cash 
grants-in-aid  under  the  Redevelopment  Agency's  agreement 
with  the  Federal  government  for  project  implementation. 

55. Og 

100. Og 

100. Og 

100. Og 

100. Og 

All  projects  Ad  Valorem  financing  unless  noted;  (b) Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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1968  -  69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

274 

670.67.173 

Department  of  Public  Works,  Market  Street,  streetside  land- 
scaping.   Total  cost,  $1  ,055.0. 

The  planting  of  trees,  shrubs  and  ornamentals  in  the 
sidewalk  areas  and  islands  on  Market  Street  between 
Embarcadero  Plaza  and  Van  Ness  Avenue  will  execute 
the  plan  developed  by  the  Transit  Task  Force  and 
approved  by  the  Board  of  Supervisors. 

5.0g 

325. Og 

325. Og 

400. Og 

275 

670.57.201 

Department  of  Public  Works,  Fourth  Street,  construct  over- 
crossing.    Southern  Pacific  Company  participation,  $840.6; 
previous  appropriation,  $40,0;  total  cost,  $1,681.2. 

The  construction  of  the  4th  Street  overcrossing  between 
Brannan  and  Berry  Streets  will  provide  a  grade  separation 
at  an  existing  railroad  crossing  and  a  connection  to  the 
proposed  Southern  Embarcadero  Freeway. 

PROJECT  670.67.201  SHOULD  BE  COORDINATED  WITH  THE 
APPROVED  EXTENSION  OF  THE  SOUTHERN  FREEWAY  BY  THE 
STATE  DIVISION  OF  HIGHWAYS. 

800. 6g 

276 

670.57.202 

Department  of  Public  Works,  HoUoway  Avenue,  street  improve- 
ment.  Total  cost,  $223.0. 

By  setting  back  curbs  along  Holloway  Avenue  between 
Junipero  Serra  Boulevard  and  Harold  Avenue,  the  roadway 
width  would  be  increased  to  accommodate  two-way  traf- 
fic with  parking  lanes. 

PROJECT  670.57.202  SHOULD  PROVIDE  FOR  A  CONNEC- 
TION TO  OCEAN  AVENUE. 

PRELIMINARY  AND  FINAL  PLANS  ARE  SUBJECT  TO  REVIEW 
BY  THE  CITY  PLANNING  COMMISSION. 

21  .Og 

202. Og 

*AII  projects  Ad  Valorem  financing  unless  noted :  (b)Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue ;  (r)  Revenues i  (g)  Gas  Tax ;  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO, 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

277 

670.67.203 

Department  of  Public  Works  ,  Nineteenth  Avenue  ,  construct 
grade  separation.    Total  cost,  $2,750.0. 

To  expedite  traffic  and  increase  safety  at  the  inter- 
section of  19th  Avenue  with  Lincoln  Way  and  South 
Drive,  the  construction  of  a  six-lane  divided  under- 
pass will  increase  safety  at  an  intersection  which  is 
overloaded  well  beyond  its  physical  capacity. 

PROJECT  670.67.203  IS  APPROVED  BY  THE  CITY  PLANNING 
COMMISSION  FOR  STUDIES  AND  PLANS  ONLY.  THIS 
PROJECT  IS  SUBJECT  TO  FURTHER  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION  BASED  ON  PLANS  DEVELOPED. 

20. Og 

230. Og 

2,500.0g 

278 

670.67.204 

Department  of  Public  Works,  Laguna  Honda  Boulevard, 
construct  pedestrian  overcrossing.    Total  cost,  $121.0. 

A  safe  pedestrian  overcrossing  at  the  intersection  of 
Laguna  Honda  and  Dewey  Boulevards  is  required  for 
persons  using  the  Forest  Hill  Station. 

PROJECT  670.67.  204  SHOULD  BE  COORDINATED  WTTH 
PROJECT  735.67.504.    AN  ADDITIONAL  STATION  EN- 
TRANCE EAST  OF  LAGUNA  HONDA  BOULEVARD  SHOULD 
BE  CONSIDERED  AS  AN  ALTERNATIVE  TO  THE  PEDESTRIAN 
OVERPASS . 

FINAL  PLANS  ARE  SUBJECT  TO  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION. 

U.Og 

110. Og 

279 

670.67.205 

Department  of  Public  Works,  Church  Street,  pavement 
reconstruction.    Total  cost,  $273.0. 

The  reconstruction  of  Church  Street  between  22nd  and 
30th  Streets  would  increase  traffic  safety. 

PROJECT  670.67.205  SHOULD  BE  COORDINATED  WITH 
PROJECT  735  .  67  .  507  TO  REPLACE  THE  "J"  LINE  STREET- 
CAR TRACKS. 

273. Og 

*AII  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LiNE 
NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN   THOUSANDS    OF  DOLLARS* 


1967-68 
FUNDED 


1968  -  69 


I969-70 


I970-7I 


1971-72 


1972-73 


280 


281 


28  2 


283 


284 


670.57.205 


570.57.207 


570.67.2C 


670.67.209 


570.57.210 


Department  of  Public  Works,  Beach  Street,  pavement 
reconstruction.    Total  cost,  $75.5. 

The  reconstruction  of  Beach  Street  between  Hyde  and 
Polk  Streets  would  expedite  traffic  movement  and  in- 
crease traffic  safety. 

Department  of  Public  Works,  Berry  Street,  pavement 
reconstruction.    Total  cost,  $377.0. 

Pavement  reconstruction  on  Berry  Street  from  DeHaro  to 
3rd  Streets  would  increase  traffic  safety. 

Department  of  Public  Works,  Forty-sixth  Avenue,  pavement 
reconstruction.    Total  cost,  $22.4. 

The  reconstruction  of  pavement  on  45th  Avenue  between 
Sutro  Heights  and  Anza  Street  will  rehabilitate  the  street 
and  increase  traffic  safety. 

Department  of  Public  Works,  Pennsylvania  Avenue,  pave- 
ment reconstruction.    Total  cost,  $240.5. 

The  reconstruction  of  Pennsylvania  Avenue  between 
17th  and  22nd  Streets  will  expedite  traffic  movement 
and  increase  traffic  safety. 

Department  of  Public  Works,  Quint  Street,  pavement  re- 
construction .   Total  cost,  $13.0. 

Pavement  reconstruction  on  Quint  Street  between  Palou 
and  Oakdale  Avenues  will  provide  for  increased  traf- 
fic safety  and  expedite  traf.ac  movement. 


75. 5g 


377. Og 


22  .4g 


240. 5g 


13.0g 


94 


*A|I  proiects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue  1  (r)  Revenues;  (g)GasTaxi  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

285 

570.67.211 

Department  of  Public  Works,  Division  Street,  pavement 
reconstruction.    Total  cost,  $24.2. 

The  reconstruction  of  Division  Street  between  Kansas 
and  DeHaro  Streets  will  expedite  traffic  movement 
and  increase  safety. 

24. 2g 

28  6 

670.67.212 

Department  of  Public  Works,  DeHaro  Street,  pavement 
reconstruction.    Total  cost,  $16.5. 

The  reconstruction  of  pavement  on  DeHaro  Street  be- 
tween King  and  Berry  Streets  will  rehabilitate  the 
street  and  increase  traffic  safety. 

15. 5g 

28  7 

670.67.213 

Department  of  Public  Works,  Duboce  Avenue,  pavement 
reconstruction.    Total  cost,  $77.0. 

Pavement  reconstruction  on  Duboce  Avenue  between 
Market  and  Mission  Streets  would  expedite  traffic 
flow  and  increase  safety. 

77.  Og 

288 

670.67.214 

Department  of  Public  Works,  Third  Street,  install  signal 
indicators.    Total  cost,  $150.0. 

The  installation  of  more  visible  center  island  signal 
indicators  on  Third  Street  between  1  6th  Street  and 
Jamestown  Avenue  will  reduce  traffic  accidents. 

ISO.Og 

289 

670.67.215 

Department  of  Public  Works,  Potrero  Avenue,  traffic  sig- 
nal improvements .    Total  cost,  $20.0. 

The  addition  of  emergency  controls  to  signal  system 
on  Potrero  Avenue  between  Division  and  Army  Streets 
will  expedite  traffic  flow  for  freeway  diversion. 

20. Og 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS* 

NO 

IDENTIFICATION 
NO 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

290 

670.67.216 

Department  of  Public  Works,  various  intersections,  chan- 
nelization and  safety  lighting.    Total  cost,  $186.0. 

The  installation  of  channelization  and/or  safety 
lighting  at  intersections  will  reduce  high  night-time 
pedestrian  and  single  vehicle  accidents . 

52. Og 

52.  Og 

62. Og 

291 

670.67.217 

Department  of  Public  Works,  San  Jose  Avenue,  landscaping. 
Total  cost  $!20.0. 

Planting  trees,  shrubs  and  ornamentals  on  slopes  and 
around  retaining  walls  along  the  western  slope  of 
San  Jose  Avenue  between  Richland  Avenue  and  Mateo 
Sireet  is  in  compliance  with  the  recommendations  of 
the  Street  Planting  Advisory  Committee  for  a  planned 
program  to  beautify  and  safeguard  the  City  streets. 

120. Og 

292 

670.67.218 

Department  of  Public  Works,  San  Jose  Avenue,  center  island 
irrigation  system.    Total  cost,  $65.4. 

The  installation  of  a  manually  operated  irrigation  system 
to  permit  center  island  landscaping  on  San  Jose  Avenue 
between  Randall  and  Bosworth  Streets  is  in  compliance 
with  the  recommendations  of  the  Street  Planting  Advisory 
Committee  for  a  planned  program  to  beautify  and  safe- 
guard City  streets. 

55. 4g 

293 

570.67.219 

Department  of  Public  Works,  Sixth  and  Seventh  Avenues  and 
Kirkham  Street,  sidewalk  and  island  landscaping.  Total 
cost,  $50.0. 

The  planting  of  trees,  shrubs  and  ground  cover  in  side- 
walk and  island  areas  along  5th  and  7th  Avenues  and 
Kirkham  Street, in  the  vicinity  of  Lawton  Street,  is  In 
compliance  with  the  recommendations  of  the  Street 
Planting  Advisory  Committee  for  a  planned  program  to 
beautify  and  safeguard  the  City  streets. 

2.0g 

48  .Og 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue  j  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

294 

670.57.220 

Department  of  Public  Works,  Market  Street,  streetside  land- 
scaping.   Total  cost,  $845.0. 

Planting  of  trees,  shrubs  and  ornamentals  in  sidewalk 
areas  and  islands  on  Market  Street  between  Van  Ness 
Avenue  and  Douglass  Street  will  execute  the  plan  being 
developed  by  the  Transit  Task  Force. 

5.0g 

320. Og 

320. Og 

200. Og 

295 

670.67.221 

Department  of  Public  Works,  cable  car  route,  Washington 
Street  from  Hyde  to  Powell  Streets,  landscaping.  Total 
cost,  $30.0. 

This  project  will  provide  for  the  planting  of  street  trees 
in  the  sidewalk  area  as  part  of  the  beautification  program 
for  cable  car  routes .    The  Program  is  in  compliance  with 
the  recommendations  of  the  Street  Planting  Advisory 
Committee  for  a  planned  program  to  beautify  and  safe- 
guard the  City  streets. 

30.0g 

296 

670.67.222 

Department  of  Public  Works,  Fisherman's  Wharf  Area,  side- 
walk area  tree  planting.   Total  cost,  $35.0. 

Ornamental  tree  planting  in  new  planter  boxes  in  sidewalk 
areas  on  Taylor  Street  between  Bay  and  Jefferson  Streets 
is  in  compliance  with  the  recommendations  of  the  Street 
Planting  Advisory  Committee  for  a  planned  program  to 
beautify  and  safeguard  the  City  streets. 

35. Og 

297 

570.67.223 

Department  of  Public  Works,  Broadway,  tree  planting.  Total 
cost,  $82.0. 

The  planting  of  trees  in  the  sidewalk  areas  on  Broadway 
from  Van  Ness  Avenue  to  Lyon  Street  is  in  compliance 
with  the  recommendations  of  the  Street  Planting  Advisory 
Committee  for  a  planned  program  to  beautify  and  safe- 
guard the  City  streets. 

8  2.0g 

*  All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968  -  69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

298 

670.67.224 

Department  of  Public  Works,  Third  Street,  tree  planting. 
Total  cost,  $57.0. 

Planting  of  trees  in  the  sidewalk  area  on  Third  Street 
between  Townsend  and  Market  Streets  is  in  compliance 
with  the  recommendations  of  the  Street  Planting  Advi- 
sory Committee  for  a  planned  program  to  beautify  and 
safeguard  the  City  streets. 

57. Og 

299 

670.67.225 

Department  of  Public  Works,  McCoppin  Street,  center  island 
landscaping.   Total  cost,  $1.5. 

The  planting  of  shrubs  and  ground  cover  in  the  center 
island  on  McCoppin  Street  at  Market  Street  is  in  com- 
pliance with  the  recommendations  of  the  Street  Planting 
Advisory  Committee  for  a  planned  program  to  beautify 
and  safeguard  the  City  streets. 

1 .5g 

300 

670.67.225 

Department  of  Public  Works,  Twin  Peaks  Boulevard,  land- 
scaping.  Total  cost,  $10.0. 

The  planting  of  trees,  shrubs  and  ground  cover  in  street- 
side  area  on  Twin  Peaks  Boulevard  between  Crown 
Terrace  and  Clayton  Street  is  in  compliance  with  the 
recommendations  of  the  Street  Planting  Advisory  Commit- 
tee for  a  planned  program  to  beautify  and  safeguard  the 
City  streets . 

10.  Og 

301 

670.57.227 

Department  of  Public  Works,  O'Shaughnessy  Boulevard,  land- 
scaping.   Total  cost.  Si  14.  5. 

The  planting  of  trees,  shrubs  and  ornamentals  on 
O'Shaughnessy  Boulevard,  Portola  Drive,  Woodside 
Avenue  and  related  streets  in  vicinity  of  the  O'Shaugh- 
nessy-Portola  overpass  will  provide  a  more  pleasing 
visual  experience  to  motorists  and  to  owners  of  proper- 
ties in  the  Miraloma-Midtown  area.    This  project  is  in 
compliance  with  the  recommendations  of  the  Street 
Planting  Advisory  Committee  for  a  planned  program  to 
beautify  and  safeguard  the  City  streets . 

55. 5g 

59.  Og 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue-,  (r)  Revenues  i  (g)  Gas  Tax ;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

302 

570.67.228 

Department  of  Public  Works,  Market  Street,  reconstruction. 
Total  cost,  $15,750.0. 

Existing  sidewalks  on  Market  Street  from  Steuart  to 
Octavia  Streets,  according  to  the  Market  Street  Design 
Consultants,  are  not  of  sufficient  width  to  accommodate 
pedestrian  traffic  after  the  Bay  Area  Rapid  Transit  system 
begins  operation.    Market  Street  reconstruction  will 
provide  sidewalk  widths  which  will  vary  between  26  feet 
and  35  feet  according  to  the  Consultant's  plan.  This 
reconstruction  project  is  in  accordance  with  the  adopted 
policy  of  the  Board  of  Supervisors . 

500. On 

15,250. On 

303 

670.67.290 

Department  of  Public  Works,  Davis  Street  Station,  new  con- 
struction.   Total  cost,  $12,000.0. 

In  the  event  funds  for  the  construction  of  the  critically 
needed  rapid  transit  station  at  Market  and  Davis  Streets 
in  conjunction  with  the  upper-level  Municipal  Railway 
Station  are  not  forthcoming  from  other  sources,  this 
project  is  included  in  the  present  report  to  meet  the  re- 
quirement of  Ordinance  13  9-  66  that  prospective  bond 
Issues  appear  in  the  Capital  Improvement  Program  for 
at  least  two  years . 

1 2 , 000 . On 

304 

570.67.291 

Department  of  Public  Works,  Urban  Beautification  Program, 
various  locations.   Total  cost,  $2,000.0. 

The  proposed  bond  issue  will  provide  for  expanded  street 
tree  planting,  center  island  landscaping  and  other  similar 
urban  beautification  projects  throughout  the  City.  This 

nmiept  i  <^  inf^lnHpH  in  I'hp  nrAc;pnt  rf^n(~>r+  tr\  men^t  t\ii^ 

requirement  of  Ordinance  139-66  that  prospective  bond 
issues  appear  in  the  Capital  Improvement  Program  for 
at  least  two  years  . 

2, 000. On 

All  projects  Ad  Volorem  financing  unless  noted :  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

"5  n  c: 

Dsp3rtmGnt  of  Public  W^orkS/  utility  undsr^roundin^/  vsrious 
locations.   Total  cost,  $2,000.0. 

In  conjunction  with  the  City's  undergrounding  program, 
this  project  will  supplement  existing  projects  to  acceler- 
ate the  removal  of  overhead  utilities  throughout  the  City. 
This  project  is  included  in  the  present  report  to  meet  the 
requirement  of  Ordinance  139-66  that  prospective  bond 

IbbUcb  cipp(:rcll   ill   Ulc:  wdpiLcll  liU^XUVcIllCilL  Fluyicllll  1(JI  uL 

least  two  years . 

?  nnn  nn 

L,  ,  UUU  •  Uil 

306 

725.67.102 

International  Airport,  terminal  buildings  and  passenger 
facilities,  modernization.    Total  cost,  $1,600.0. 

Improvement  and  remodeling  of  terminal  buildings  and 
other  passenger  facilities  is  a  continuing  process 
necessitated  both  by  the  deterioration  of  facilities  and 
the  constantly  increasing  demands  of  traffic. 

100. Or 

100. Or 

100. Or 

1,300. On 

307 

725.67.108 

International  Airport,  sanitary  and  industrial  waste  treatment 
f  acilitie  s  ,  expan  s  ion .    Tot  a  1  cost,  $3,650.0. 

Enlargement  of  the  sanitary  sewage  treatment  facilities 
will  accommodate  the  increased  load  imposed  by  the 
extension  of  restaurant  and  restroom  services  in  the 
terminal  complex  and  at  the  maintenance  bases.  This 
project  will  also  provide  for  an  industrial  waste  treat- 
ment plant  and  collector  pipelines  to  centrally  process 
the  growing  quantities  of  waste  from  the  maintenance 
bases . 

650. Or 

3, 000. On 

308 

725.67.201 

International  Airport,  Piers  "D"  and  "G"  and  the  South  Con- 
course, modifications  and  additions.    Total  cost,  $6,600.0, 

Additional  aircraft  parking  positions,  passenger  and 
operation  facilities  will  be  required  as  passenger  traf- 
fic grows.    Piers  "D"  and  "G"  will  be  modified  to  pro- 
vide some  of  these  facilities  . 

6, 600. On 

*  All  projects  Ad  Valorem  fmancing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971  -  72 

1972 -  73 

309 

725.67.202 

International  Airport,  South  Satellite,  new  construction. 
Total  cost,  $4,000.0. 

As  passenger  traffic  increases,  additional  aircraft 
gate  positions  and  waiting  room  space  will  be  required. 
Some  of  the  space  and  positions  will  be  provided  by 
construction  of  South  Satellite  which  will  be  connected 
by  tunnel  to  Pier  "F"  . 

250. On 

1,500. On 

2  , 250. On 

310 

725.67.203 

International  Airport,  North  Terminal,  new  construction. 
Total  cost,    $17  ,000.0. 

The  North  Satellite  will  provide  additional  ticket,  baggage 
and  operational  facilities  for  the  handling  of  jumbo,  sub- 
sonic and  supersonic  planes  of  the  near  future.  With 
passenger  traffic  estimated  to  reach  18  ,000,000  annually 
by  1974,  the  existing  two  terminal  buildings  will  soon 
reach  their  design  capacity  for  passenger  traffic. 

1,500. On 

6, 000. On 

9, 500. On 

311 

725.67.204 

International  Airport,  permanent  air  cargo  center,  construction 
of  fill.    Total  cost,  $7,710.0. 

Air  cargo  traffic  is  expected  to  reach  such  future  pro- 
portions that  a  large  air  cargo  site  will  be  required  for 
the  handling  of  cargo.    This  project  consists  of  the 
construction  of  fill  in  the  present  seaplane  harbor  area 
and  is  governed  by  pertinent  Bay-fill  regulations. 

2, 000. On 

5, 710. On 

312 

725.67.205 

International  Airport,  contingency  fund.    Total  cost,  $2  ,500.0. 

This  project  is  included  in  the  proposed  bond  issue  for 
contingency  use  due  to  probable  escalation  of  construc- 
tion costs . 

500. On 

500. On 

500. On 

500. On 

500. On 

*  All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970  -71 

1971-72 

1972-73 

313 

735.67.102 

Municipal  Railway,  Twin  Peaks  Tunnel,  install  signal  system. 
Total  cost,  $412.0. 

The  installation  of  a  way  side  signal  system  for  visual 
control  of  street  cars  and  automatic  street  car  emergency 
braking  equipment  will  ensure  safe  operation  of  street 
cars  and  improve  passenger  service. 

PROJECT  735.67.  102  SHOULD  HAVE  THE  HIGHEST 
PRIORITY  AND  THE  SIGNALS  SHOULD  BE  INSTALLED  BE- 
FORE SUBWAY  OPERATION  OF  STREETCARS  BEGINS. 

412. On 

314 

735.67.104 

Municipal  Railway,  Geneva  Carhouse,  install  automatic 
sprinkler  system .    Total  cost,  $71.0. 

A  sprinkler  system  for  fire  protection  is  required  to  re- 
duce the  hazard  of  fire  in  the  carhouse.    In  the  event 
of  a  fire  without  adequate  fire  protection,  the  streetcar 
operations  of  the  Railway  could  be  seriously  crippled. 

71.0 

315 

735.57.107 

Municipal  Railway,  Kirkland  Yard,  reconstruct  paving. 
Total  cost,  $62.0. 

The  asphalt  paving  in  the  storage  yard  is  breaking  up 
after  many  years  of  hard  usage  and  has  reached  the 
stage  where  maintenance  work  can  no  longer  keep  the 
paving  in  proper  repair. 

62.0 

316 

735.57.109 

Municipal  Railway,  new  carhouse  and  shops,  land  acquisition. 
Total  cost,  $1 , 152 .0. 

A  new  location  closer  to  the  center  of  operations  is 
needed  to  effect  economies  in  the  use  of  streetcars. 

THE  DEPARTMENT  OF  CITY  PLANNING  SHOULD  PARTI- 
CIPATE IN  THE  SELECTION  OF  A  SITE  MORE  CENTRAL 
TO  STREETCAR  OPERATIONS  FOR  PROJECT  735.67.109. 

SPECIFIC  SITE  IS  SUBJECT  TO  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION. 

1,162. On 

*  All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


1968  -  69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

317 

735.67.110 

Municipal  Railway,  Geneva  Cartiouse,  replace  carhouse  and 
related  facilities.   Total  cost,  $1,956.0. 

The  Geneva  Carhouse  and  related  facilities  were  erected 
in  18  94  and  are  in  deplorable  condition.   The  buildings 
are  in  violation  of  the  City's  building  and  fire  codes  and 
are  a  threat  to  life  and  property. 

1,956. On 

318 

735.67.111 

Municipal  Railway,  new  carhouse  and  shops,  track  recon- 
struction.  Total  cost,  $323.0. 

The  reconstruction  of  track  will  be  required  for  streetcar 
movement  to  and  from  the  proposed  new  carhouse. 

323  . On 

319 

735.67.112 

Municipal  Railway,  Geary  Boulevard  and  Presidio  Avenue 
office  building,  construct  film  storage  vault.    Total  cost,  $7.4. 

This  project  will  comply  with  storage  requirements  of  the 
San  Francisco  Fire  Department  for  highly  flammable  nitro- 
cellulose film  used  in  the  past  for  photographic  purposes 
and  will  protect  a  valuable  historic  record. 

7.4 

320 

735.67.114 

Municipal  Railway,  various  locations,  landscaping.  Total 
cost,  $21.0. 

The  planting  of  trees  and  shrubs  around  various  Railway 
properties  will  be  in  compliance  with  the  City's  policy 
for  the  beautification  of  City-owned  properties. 

21.0 

321 

735.67.115 

Municipal  Railway,  various  locations,  replacement  of  waiting 
stations.   Total  cost,  $50.0, 

The  replacement  of  old  waiting  stations  will  provide 
passengers  with  structures  better  suited  for  present  day 
transit  use . 

50.0 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue  1  (r)  Revenues;  (g)GasTQX;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

322 

735.67.117 

Municipal  Railwsy,  cabl©  car  routes,  install  public  address 
system.    Total  cost,  $46.0. 

The  installation  of  a  public  address  system  will  permit 
notification  regarding  service  shut-downs  and  alternate 
transit  facilities . 

PROJECT  735.  67  .  117  IS  SUBJECT  TO  FURTHER  REVIEW 
BY  THE  CITY  PLANNING  COMMISSION  RELATIVE  TO 
NOISE  LEVEL  AND  LOCATION  OF  THE  PUBLIC  ADDRESS 
SYSTEM  . 

46.0 
(23.0) 
(23.  Oo) 

323 

735.67.120 

Municipal  Railway,  Kirkland  Yard,  bus  cleaning  facilities. 
Total  cost,  $106.0. 

Additional  cleaning  and  washing  facilities  are  required 
to  maintain  proper  standards  for  interior  and  exterior 
cleanliness  of  buses. 

106. On 

324 

735.67.121 

Municipal  Railway,  Ocean  Yard,  bus  cleaning  facilities. 
Total  cost,  $158.0. 

Additional  cleaning  and  washing  facilities  at  the  Ocean 
Yard  will  provide  for  the  maintenance  of  proper  standards 
of  bus  cleanliness. 

158  .On 

325 

735.67.123 

Municipal  Railway,  California  Cable  Cars,  reconstruct  grip 
system.  Total  cost,  $8.0. 

The  reconstruction  of  the  present  double  grip  operation 
located  at  either  end  of  the  cable  car  with  a  single  cable 
grip  operated  from  both  ends  of  the  car  will  increase  the 
safety  and  operational  efficiency  of  the  system. 

4.0 

4.0 

326 

735.67.124 

Municipal  Railway,  various  locations,  construct  waiting 
shelters.   Total  cost,  $3.0. 

These  shelters  will  provide  patrons  with  protection  at 
various  locations  subject  to  wind,  fog  and  rain. 

3.0 

*  All  projects  Ad  Valorem  financing  unless  noted  ■.  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

327 

735.67.125 

Municipal  Railway,  Outer  Mission  Substation,  fence  con- 
struction.  Total  cost,  $4.1. 

The  construction  of  a  fence  at  the  Outer  Mission  Sub- 
station will  help  maintain  the  area,  eliminate  vandalism 
and  unauthorized  parking. 

4.1 

328 

735.67.201 

Municipal  Railway,  streetcars,  conversions  for  multiple 
unit  operation.   Total  cost,  $1  ,209.0. 

This  project  will  provide  for  train  operation  of  present 
streetcars  in  the  upper  level  of  the  proposed  Bay  Area 
Rapid  Traijsit  subway  under  Market  Street.   Train  oper- 
ation will  speed  up  service  and  enable  units  to  maintain 
proper  headways  in  subway  operation. 

1  ,209. On 

329 

735.67.202 

Municipal  Railway,  rail  storage  yard,  land  acquisition. 
Total  cost,  $851.0. 

The  proposed  Balboa  Park  Station  (BART)  located  within 
the  Elkton  Yard  will  occupy  the  area  now  used  for  rail 
storage.   No  other  space  for  such  storage  is  available 
in  the  existing  yard  area.   The  proposed  yard  also  will 
accommodate  the  rail  bending  plant  and  appurtenant 
facilities  now  at  the  Elkton  Yard  shops  . 

SPECIFIC  SITE  FOR  PROJECT  735.67.202  IS  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

851  .On 

330 

735.67.203 

Municipal  Railway,  Twenty- fourth  and  Utah  Streets,  construct 
equipment  shelter.   Total  cost,  $87.6. 

Construction  of  a  protective  shelter  is  needed  for  rail- 
way maintenance  equipment  which  is  presented  garaged 
outdoors  and  unprotected  from  the  weather. 

8  7.6n 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

331 

735.67.204 

Municipal  Railway,  Presidio  and  Potrero  Yards ,  install 
fuel  pumps.   Total  cost,  $57,8. 

The  installation  of  fuel  pumps  at  the  Presidio  and 
Potrero  Yards  will  provide  service  to  motor  coaches 
which  will  be  housed  at  these  yards. 

57. 8n 

332 

735.67.206 

Municipal  Railway,  Potrero  Trolley  Coach  Yard,  install 
overhead  trolley  wire.    Total  cost,  $55.0. 

The  installation  of  additional  trolley  wire  lanes  at  the 
Potrero  Yard  will  facilitate  maneuvering  and  parking  of 
trolley  coaches . 

55. On 

333 

735.67.207 

Municipal  Railway,  Twin  Peaks  Tunnel,  Forest  Hill  Station, 
install  automatic  elevators.    Total  cost,  $150.0. 

Automatic  elevators  will  improve  service  at  the  Forest 
Hill  Station  for  passengers  of  the  Twin  Peaks  Tunnel 
lines . 

160. On 

334 

735.67.290 

Municipal  Railway,  various  capital  improvements.  Total 
cost,  $524.6. 

This  project  will  provide  for  the  continuing  development 
and  modernization  of  Municipal  Railway  facilities. 

58  .5 

56.0 

170.0 

170.0 

170.0 

335 

745.67.120 

Water  Department,  San  Andreas  Reservoir,  Son  Mateo  County, 
construct  water  treatment  plant.   Total  cost,  $5,300.0. 

The  construction  of  a  water  treatment  plant  at  San 
Andreas  Reservoir  will  assure  that  water  delivered 
from  the  reservoir  at  all  seasons  and  even  under  ad- 
verse conditions  will  be  of  high  quality  and  in  com- 
pliance with  health  standards . 

5,300.0 
(4,500.0o) 
(700. Or) 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue-,  (r)  RevenueSj  (g)GasTaxi  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
PI  )M DP n 

U  1  N  L.!  L.* 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

336 

745.67.123 

Water  Department,  suburban  area,  replacement  of  employee 
cottages.    Total  cost,  $175.0. 

The  replacement  of  cottages  and  appurtenant  structures, 
including  water  and  sewage  systems,  will  provide 
adequate  housing  for  reservoir  keepers  ,  rangers  and 
operators  who  are  required  to  live  at  the  site  of  their 
work . 

70.  Or 

3  5.  Or 

35. Or 

3  5.  Or 

337 

745.67.125 

Water  Department,  Alameda  East  Portal,  Alameda  County, 
construct  dechlorination  plant.    Total  cost,  $90.0. 

The  construction  of  a  plant  to  control  the  chlorine 
residual  in  water  from  mountain  sources  that  may  have 
either  too  little  or  too  much  chlorine  residual  remaining 
after  traveling  2  5  miles  of  the  Coast  Range  Tunnel. 

90.  Or 

338 

745.67.128 

Water  Department,  San  Antonio  Reservoir,  Alameda  County, 
construct  boat  house.   Total  cost,  $15.0. 

The  boat  house  to  be  constructed  at  San  Antonio  Reservoir 
will  protect  the  work  boat  used  on  the  reservoir  from 
exposure  to  the  weather.    Boat  house  construction  will 
be  adaptable  to  the  varying  water  levels  of  the  storage 
reservoir. 

15.  Or 

339 

745.67.130 

Water  Department,  various  service  areas,  motorize  large 
valves.   Total  cost,  $90.0. 

The  installation  of  motors,  drives  and  electrical  supply 
lines  to  large  valves  will  enable  the  larger  line  valves 
to  be  operated  by  one  man. 

15.  Or 

15.  Or 

15.  Or 

15.  Or 

30.  Or 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues:  (q)  Gas  Tax :  (o)  Other  Sources 
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1968-69  FISCAL  YEAR 


LINE 
NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT  COST  IN  THOUSANDS   OF  DOLLARS* 


l96y-68 
FUNDED 


1968  -  69 


I969-70 


I970-7I 


1971-72 


1972-73 


340 


745.67.131 


341 


745.67.132 


342 


745.67.201 


343 


745.67.202 


344 


745.57.203 


Water  Department,  various  locations,  Alameda  and  San  Mateo 
Counties,  rehabilitate  Bay  Division  Pipelines  1  and  2.  Pre- 
vious appropriation,  $100.0;  total  cost,  $700.0. 

This  project  will  provide  for  the  rehabilitation  of  the 
pipelines  which  cross  tidal  flats  adjacent  to  both  sides 
of  the  Bay.    These  pipelines  located  on  trestles  are 
exposed  to  adverse  atmospheric  conditions  that  cause 
rust  and  deterioration  and  require  external  surface  rehabil- 
itation. 

Water  Department,  Stanford  Heights  Reservoir,  rehabilitation. 
Total  cost,  $460.0. 

This  project  will  provide  for  the  cleaning,  relining  and 
the  construction  of  a  new  roof  for  the  Stanford  Heights 
Reservoir. 

Water  Department,  Crystal  Springs  Bypass  Tunnel,  San  Mateo 
County,  construct  balancing  reservoir.    Total  cost,  $1  ,500.0. 

The  construction  of  a  balancing  reservoir  in  connection 
with  the  Crystal  Springs  Bypass  Tunnel  and  pipeline  will 
balance  varying  rates  of  delivery  and  will  permit  constant 
flow  rates . 

Water  Department,  suburban  area,  construction  of  Bay 
Division  Pipeline  4,    Total  cost,  $4,400.0. 

The  construction  of  Section  C  of  the  Bay  Division  Pipe- 
line 4  which  together  with  previously  constructed  sections 
will  provide  a  fourth  link  from  the  Coast  Range  Tunnel  in 
Alameda  County  to  Pulgas  Tunnel  in  San  Mateo  County. 

Water  Department,  San  Antonio  Reservoir,  Alameda  County, 
construct  chlorination  station.   Total  cost,  $70.0. 

The  new  chlorination  station  at  San  Antonio  Reservoir 
will  disinfect  water  drawn  from  this  source  when  pipe- 
lines now  under  construction  are  completed . 


100. Or 


500. Or 


460. Or 


1 ,500. Or 


4,400.0b 


70. Or 


I 
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*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
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1968-69  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

345 

745.67.204 

Water  Department,  Crystal  Springs  Bypass,  San  Mateo  County, 
construct  fluoridation  station.    Total  cost,  $8  0.0. 

The  construction  of  a  fluoridation  station  will  add 
flouride  to  water  that  would  not  be  treated  by  existing 
stations  when  the  Crystal  Springs  Bypass  Tunnel  goes 
into  operation . 

8  0.  Or 

346 

745.67.205 

Water  Department,  entire  service  area,  minor  reconstruction 
and  replacement.    Total  cost,- $1  ,  000  .  0  . 

Unexpected  minor  reconstruction  and  replacement  work 
is  needed  to  maintain  service  throughout  the  entire 
service  area. 

200. Or 

200. Or 

200.  Or 

200. Or 

200. Or 

347 

745.57.206 

Water  Department,  entire  service  area,  minor  additions  and 
betterments.    Total  cost ,  $1  , 000.  0 . 

Unexpected  additions  and  betterments  to  the  total  system 
are  needed  each  year  to  maintain  service  to  water 
customers . 

200. Or 

200. Or 

200. Or 

200. Or 

200. Or 

348 

902.67.201 

Parking  Authority,  Neighborhood  Parking  Facility  (Polk  Street), 
new  construction  and  land  acquisition.    Total  cost,  $309.0. 

This  project  has  been  re-referred  and  is  under  study  for 
a  possible  new  site. 

SPECIFIC  SITE  FOR  PROJECT  902.67.201  IS  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

309.  Or 

349 

902.57.202 

Parking  Authority,  Neighborhood  Parking  Facility  (Bay  View) , 
new  construction.    Total  cost,  $14.5. 

The  Bay  View  parking  facility  will  provide  20  off-street 
parking  spaces;  however,  the  site  is  yet  to  be  determined 
and  the  proposed  cost  estimate  and  number  of  stalls  is 
subject  to  revision  after  site  selection. 

14. 5r 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue ;  (r)  Revenuesj  (g)GQsTaxj  (o)  Other  Sources 
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1968-69FIS  CAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

3  50 

9Uz . b/ . ZU3 

Parking  Authority,  Neighborhood  Parking  Facility  (Haight- 
Ashbury) ,  new  construction  and  land  acquisition.  Total 
cost,  $159.9. 

This  project  and  the  following  five  projects  (902.67.203- 
208)  have  been  re-referred  and  are  under  study  for 
possible  new  site  recommendations. 

SPECIFIC  SITES  FOR  PROJECTS  902.  67.203-208  ARE 
SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING  COM- 

TV  /T  T  O  O  T/~l  Tl  T 
MibDiUJM  . 

1 59 .  9r 

351 

902.67.204 

Parking  Authority,  Neighborhood  Parking  Facility  (Outer 
Irving),  new  construction  and  land  acquisition.  Total 

cost ,    P  Z  I  i  .  J  . 

212. 3r 

352 

902.67.205 

Parking  Authority,  Neighborhood  Parking  Facility  (Mission), 
new  construction  and  land  acquisition.    Total  cost,  $153.3 

153. 3r 

; 

353 

902.67.206 

Parking  Authority,  Neighborhood  Parking  Facility  (Mission), 
new  construction  and  land  acquisition.    Total  cost,  $255.8  . 

255. 8r 

1 

354 

902.67.207 

Parking  Authority,  Neighborhood  Parking  Facility  (Clement 
Street),  new  construction  and  land  acquisition.  Total 
cost,  $73.8. 

73. 8r 

355 

902  . -67. 208 

Parking  Authority,  Neighborhood  Parking  Facility  (Portola) , 
new  construction  and  land  acquisition.    Total  cost,  $46.3. 

46. 3r 

\ 

*  All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


1968-69  FISCAL  YEAR 


LINE 
NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT  COST  IN  THOUSANDS   OF  DOLLARS* 


1967-68 
FUNDED 


1968-  69 


I969-70 


I970-7I 


1971-72 


1972-73 


COST  SUMMARY 


Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 

TOTAL 


BALANCES  BROUGHT  FORWARD:    Multi-phased  Projects 

Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 

TOTAL 


RECAPITULATION 

Ad  Valorem  Tax 
Proposed  Bonds 
Gax  Tax 
Revenue 
Other  Sources 
Approved  Bonds 


GRAND  TOTAL 


2,375.8 
39,500.1 
4,028  .0 
5,474.9 
4,633.0 
4,612.0 


60,623.8 


2,934.8 


13,950, 
9,839, 
3,678 , 
5,409, 

44,942, 


80.753.8 


5,310.6 
53,450.1 
13,867.1 

9,152.9 
10,042.7 
49,554.2 


141 .377.6 


977.5 
57,119.9 
1  ,003.5 
550.0 
128.0 


59,778.9 


993.3 

5,247.8 
4,076.0 
3,011 .0 
5,366.5 

18  .694.6 


1 ,970.8 
57,119.9 
6,251.3 
4,626.0 
3,139.0 
5,366.5 


78  .473. 5 


390.0 
15,419.2 
3,460.0 
1,050.0 
90.0 


20,409.2 


1  ,013.1 
18,548.0 
4,145.0 
4,477.2 
2,300.0 
3,384.2 


33  ,867.5 


1  ,403. 1 
33,967.2 
7,605.0 
5,527.2 
2,390.0 
3,38  4.2 


54.276.7 


48  0.0 
2,026.0 
775.0 
450.0 


3,731  .0 


1 ,015.2 
1 ,000.0 
1,042.0 
2,831  .4 


5.888.6 


1 ,495.2 
3,026.0 
1 ,817.0 
3,281  .4 


9.619.6 


250.0 
500.0 
730.0 
430.0 


1 ,910.0 


992  .2 
1 ,490.0 
1  ,042  .0 
2,832.4 


,356.6 


1  ,242.2 
1,990.0 
1,772.0 
3,262.4 


i, 266.6 


*  All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTax;  (o)  Ottier  Sources 
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san  francisco  CAPITAL 

IMPROVEMENT  PROGRAM 


1969-70  fiscal  year 

approved  in  concept  by  the  board  of  supervisors 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

356 

145.67.101 

Fire  Department,  Auxiliary  Water  Supply  System  (AWSS) , 
studies  for  new  standards  and  specifications.  Total 
cost ,  •? DU  .  u  , 

30.0 

20.0 

10.0 

357 

145.57.102 

Fire  Department,  AWSS  extensions,  feasibility  study  pre- 
paratory to  bond  issue  proposal.    Total  cost,  $30.0. 

30.0 

358 

145.57.105 

Fire  Department,  various  firehouses,  install  devices  to 
secure  firehouses  while  men  are  out  on  call.    Total  cost,  $7.7. 

7.7 

359 

145.57.112 

Fire  Department,  Engine  Company  42,  enlarge  kitchen. 
Total  cost,  $13.8. 

13.8 

360 

145.57.113 

Fire  Department,  Engine  Company  49,  enlarge  kitchen. 
Total  cost,  $8.5. 

8.5 

361 

14b. b/. 114 

Fire  Department,  Engine  Company  26,  landscape  southeast 
side  of  Masonic  Avenue  west  of  Presidio  Avenue.  Total 
cost,  $5.6. 

5.6 

362 

145.57.115 

Fire  Department,  various  firehouses,  install  automatic  over- 
head doors.    Total  cost,  $20.0. 

20.0 

363 

151 .67.114 

Police  Department,  Potrero  Station,  provide  shelter  for  three— 
wheeled  cycles  and  security  area  for  juveniles.  Total 
cost,  $2.0. 

2.0 

364 

161  .67.115 

Police  Department,  Mission  Station,  install  ventilation  system 
in  offices  and  cell  block.   Total  cost,  $19.5 

19.5 

j 

355 

169.57.101 

Department  of  Social  Services,  1565  Mission  Street,  land  and 
building  acquisition;  remodel  building  for  office  use.  Total 
cost,  i?Z  ,  500  ,  0  , 

2  , 500. On 

366 

169.67.102 

Department  of  Social  Services,  58  5  Bush  Street,  alterations 
to  third  floor  offices.    Total  cost,  $12.5. 

12.5 

1 

All  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

367 

169.67.104 

Department  of  Social  Services,  150  Otis  Street,  convert 
transcription-pool  room  to  six  offices  with  soundproof 
partitions.    Total  cost,  $7.8. 

7.8 

368 

169.67.105 

Department  of  Social  Services ,  150  Otis  Street,  alterations 
to  third  floor  offices.    Total  cost,  $4.4. 

4.4 

369 

169.67.105 

Department  of  Social  Services,  150  Otis  Street,  alterations 
to  second  and  third  floor  partitions,  install  frosted  glass. 
Total  cost,  $1.6. 

1.6 

370 

170.67.101 

Department  of  Social  Services,  Single  Men's  Rehabilitation 
Center,  San  Mateo  County,  install  ventilation  system  in 
men's  dormitory  and  sitting  room.    Total  cost,  $13.0. 

13.0 

371 

173.67.101 

Sheriff,  County  Jails  2  and  4,  San  Mateo  County,  install 
automatic  fire  sprinklers  .    Total  cost,  $40.0. 

40.0 

372 

173.67.103 

Sheriff,  County  Jail  2,  San  Mateo  County,  install  electrical 
service  facilities  for  water  supply  system.    Total  cost,  $14.0. 

14.0 

373 

173.67.105 

Sheriff,  County  Jail  2,  San  Mateo  County,  remodel  and  enlarge 
visitor's  room.    Total  cost,  $12.0. 

12.0 

374 

186.67.102 

Youth  Guidance  Center  (Juvenile  Court),  dependency  cottages, 
construct  covered  corridor,  including  hydraulic  elevator,  for 
enclosed  access .    Total  cost,  $103.6. 

103.6 

375 

186.67.104 

Youth  Guidance  Center  (Juvenile  Court),  detention  cottages, 
alterations  to  provide  proper  ventilation ,  security  and  egress. 
Previous  appropriation,  $63.0;  total  cost,  $18  9.0. 

126.0 

376 

187.67.101 

Log  Cabin  Ranch  (Juvenile  Court),  San  Mateo  County,  construct 
covered  walks  between  buildings.    Total  cost,  $12.0. 

12.0 

377 

187.67.102 

Log  Cabin  Ranch  (Juvenile  Court),  San  Mateo  County,  construct 
new  building  to  house  sewage  treatment  and  laboratory  facili- 
ties .    Total  cost,  $43  .  0  . 

43.0 

*  All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  {g)GosTax;  (o)  Other  Sources 


I 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 

N  O. 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

378 

187.67.103 

Log  Cabin  Ranch  (Juvenile  Court),  San  Mateo  County,  plans 
and  studies  for  the  construction  of  a  non-denominational 
chapel  building .    Total  cost,  $6.3. 

6.3 

379 

187.67.104 

Log  Cabin  Ranch  (Juvenile  Court),  Sen  Mateo  County,  staff 
housing  for  single  men,  new  construction.    Previous  appro- 
priation, $8.2;  total  cost,  $78.2. 

70.0 

38  0 

187.67.105 

Log  Cabin  Ranch  (Juvenile  Court),  San  Mateo  County,  construct 
equipment  building  for  storage  area,  shop  and  covered  parking 
area  for  utility  equipment.    Total  cost,  $37,0. 

37.0 

381 

213.67.104 

California  Academy  of  Sciences,  Steinhart  Aquarium,  construct 
engineer's  storeroom  and  reptile  quarantine  area.  Total 
cost,  $31.0. 

31.0 

382 

213.67.301 

California  Academy  of  Sciences,  Hall  of  Man,  construct  new 
building  for  anthropology  exhibits  .   Total  cost,  $1,385  .0. 

35. Oo 

1  ,350.0o 

38  3 

213.57.302 

California  Academy  of  Sciences,  Earth  History  and  Evolution 
Exhibits  Building,  new  construction.    Total  cost,  $1  ,375.0. 

25. Oo 

1  , 350.00 

384 

233.67.102 

Department  of  Electricity,  Central  Radio  Facility,  Christmas 
Tree  Point,  install  underground  outdoor  wiring .  Total 
cost,  $21 .5. 

21.5 

38  5 

245.67.104 

Real  Estate  Department,  Brooks  Hall,  provide  enlarged  garbage 
room.  Total  cost,  $5.8. 

5.8 

38  6 

245.67.107 

Real  Estate  Department,  Brooks  Hall,  study  of  operational 
difficulties.    Total  cost,  $9  . 0 . 

PROJECT  245.  57.107  SHOULD  BE  COORDINATED  WITH 
THE  REDESIGN  OF  THE  CIVIC  CENTER  PLAZA. 

9.0 

38  7 

311 .67. 101 

Purchasing  Department,  Central  Shops ,  pave,  illuminate  and 
fence  heavy  equipment  storage  area.    Total  cost,  $66.5. 

66.5 

*AII  projects  Ad  Valorem  financing  unless  noted  i  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Ottier  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO 

1967-68 
FUNDED 

1968-69 

I969-70 

I970-7I 

1971-72 

1972-73 

388 

311.67.102 

Purchasing  Department,  Central  Shops,  install  exhaust  fans 
in  roof  of  automotive  shop.    Total  cost,  $17.0. 

17.0 

389 

311 .67. 103 

Purchasing  Department,  Central  Shops,  construct  ladder  and 
lumber  storage  shed  .   Total  cost,  $22.0. 

22.0 

390 

311 .67.105 

Purchasing  Department,  Central  Shops,  extend  compressed  air 
and  electrical  power  facilities  to  shed  areas.   Total  cost,  $5.7. 

5.7 

391 

311.67.107 

Purchasing  Department,  Central  Shops,  modify  shop  entrances 
to  allow  entry  of  large  equipment.    Total  cost,  $12.4. 

12.4 

392 

311 .67. 108 

Purchasing  Department,  Central  Shops,  provide  adequate 
lighting  in  fire  apparatus  and  truck  areas.    Total  cost,  $21.0. 

21.0 

393 

423.67.105 

Department  of  Public  Works,  City  Hall  Annex,  modify  venti- 
lation system.    Total  cost,  $75.0. 

75.0 

394 

423.67.106 

Department  of  Public  Works,  Maintenance  Yard,  construct 
second  story  addition  to  Building  A.    Previous  appropriation, 
$14.0;  total  cost,  $254.0. 

240.0 
(160.0) 
(8  0 .  Og) 

395 

500.67.104 

Department  of  Public  Health,  District  Health  Center  1,  con- 
struct additional  examination  rooms  for  Eureka-Noe  District 
Health  Center.    Total  cost,  $30.8  . 

30.8 

395 

500.67.105 

Department  of  Public  Health,  District  Health  Center  2,  land 
acquisition  for  off-street  parking  (Assessor's  Block  728  ,  Lots 
7  and  8).    Total  cost  ,$ 50 .  0 . 

50.0 

397 

500.67.109 

Department  of  Public  Health,  General  Hospital,  remodel  base- 
ment of  Building  80  for  use  by  Pediatrics  Department.  Total 
cost,  $81.4. 

81.4 

398 

500.67.111 

Department  of  Public  Health,  Health  Center  Building,  101  Grove 
Street,  modernize  elevators.   Total  cost,  $127.0. 

70.0 

57.0 

All  projects  Ad  Valorenn  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTox;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

399 

500.67.112 

Department  of  Public  Health,    Central  Emergency  Hospital, 
construct  radio  dispatch  room  and  communications  center. 
Total  cost,  $32.2. 

32.2 

400 

500.57.113 

Department  of  Public  Health,  Alemany  and  Central  Emergency 
Hospitals,  develop  emergency  standby  power  facilities. 
Total  cost,  $111.5. 

1.5 

110.0 

401 

500.67.125 

Department  of  Public  Health,  Laguna  Honda  Hospital,  Ward 
Building  B,  alterations  to  provide  additional  beds  for 
chronically  ill .   Total  cost,  $478  .2  . 

478.2 

402 

500.67.128 

Department  of  Public  Health,  General  Hospital,  land  acqui- 
sition for  future  expansion  of  Medical  Center  (Assessor's 
Block  4139,  Lots  9-15b).    Total  cost,  $120.0. 

30.0 

30.0 

30.0 

30.0 

403 

500.67.129 

Department  of  Public  Health,  Laguna  Honda  Hospital,  recon- 
struct and  extend  paging  system.    Total  cost,  $40.0. 

40.0 

404 

500.57.137 

Department  of  Public  Health,  Park  Emergency  Hospital,  land 
acquisition  and  new  construction  to  provide  for  relocation 
of  hospital.    Total  cost,  $599.0. 

THE  LOCATION  OF  PROJECT  500.67  .137  SHOULD  BE 
DETERMINED  BY  A  STUDY  OF  EMERGENCY  HOSPITAL 
FACILITIES  WHICH  CAN  BE  ADOPTED  AS  PART  OF  THE 
MASTER  PLAN. 

175.0 

424.  0 

405 

500.67.142 

Department  of  Public  Health,  General  Hospital,  Building  80, 
remodel  Adult  Psychiatry  Clinic.    Total  cost,  $50.5. 

50.5 

406 

500.67.154 

Department  of  Public  Health,  Laguna  Honda  Hospital,  install 
burglar  alarm  system  in  laundry  and  pharmacy.  Total  cost,  $8.0. 

8.0 

1 

407 

611 .57.102 

California  Palace  of  the  Legion  of  Honor,  six-year  rehabili- 
tation and  remodeling  program,  study  and  plans.  Total 
cost,  $5.0. 

5.0 

All  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)6asTax;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971  -  72 

1972-73 

408 

611.67.103 

California  Palace  of  the  Legion  of  Honor,  receptionist's 
area,  remodel.   Total  cost,  $5.0. 

5.0 

409 

511.67.105 

California  Palace  of  the  Legion  of  Honor,  restoration  of 
Gallery  10.    Previous  appropriation,  $5.0;  total  cost,  $35.0. 

30.0 

410 

621.67.102 

M.  H.  de  Young  Memorial  Museum,  reconstruct  Romanesque 
stone  doorway.  Total  cost,  $3.3. 

3.3 

411 

531.67.201 

Public  Library,  Main  Library  building,  construct  new  building 
to  house  expanding  collections  and  provide  for  major  reference 
and  research  center.   Total  cost,  $15,000.  0. 

SELECTION  OF  A  SITE  SHOULD  AWAIT  THE  CONCLUSIONS 
OF  THE  CIVIC  CENTER  SPACE  SURVEY  AND  THE  FORTH- 
COMING RECOMMENDATIONS  FROM  THE  RE-EVALUATION 
OF  THE  CIVIC  CENTER  DEVELOPMENT  PLAN. 

15, 000. On 

412 

651.67.105 

Recreation  and  Park  Department,  Candlestick  Park,  replace 
floodlight  connections  .    Total  cost,  $15.0. 

5.0 

5 . 0 

5 . 0 

413 

551 .57.106 

Recreation  and  Park  Department,  Candlestick  Park,  replace 
free-running  faucets  with  automatic  closet  faucets.  Total 
cost,  $4.0. 

4.0 

414 

651.67.108 

Recreation  and  Park  Department,  Bemal  Heights  Playground, 
reconstruct  retaining  walls  (Phase  II).    Previous  appropriation, 
$22.0;  total  cost,  $98  .0. 

75.0 

415 

651  .67.111 

Recreation  and  Park  Department,  Union  Square,  replace  irri- 
gation system.    Previous  appropriation,  $2.0;  total  cost,  $45.5. 

416 

651.67.112 

Recreation  and  Park  Department,  Fleishhacker  Pool,  conduct 
feasibility  studies  for  enclosure  and  conversion  to  training 
and  competitive  pool.    Total  cost,  $12.0. 

12.0 

417 

556.67.103 

Recreation  and  Park  Department,  Balboa  Park  Stadium, install 
floodlighting  for  soccer  field .    Previous  appropriation,  $7.5; 
total  cost,  $133.0. 

125.5 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues i  (g)GasTox,  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I 

1971-72 

1972-73 

418 

656.67.107 

Recreation  and  Park  Department,  M.  H.  de  Young  Memorial 
Museum,  relandscape  court  and  south  front,  construct  pedes- 
trian ramp  to  underpass  and  construct  new  parking  lot. 
Previous  appropriation,  $25.0;  total  cost,  $85.0. 

PROJECT  656.67.  107  SHOULD  BE  COORDINATED  WITH 
PROJECT  621  .67.201  . 

SPECIFIC  LOCATION  AND  DESIGN  OF  PARKING  FACILITIES 
SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

60.0 

419 

656.67.112 

Recreation  and  Park  Department,  various  locations,  install 
protective  lighting  for  parks  and  playgrounds.    Total  cost, 
$225.0. 

15.0 

105.0 

105.0 

420 

656.67.119 

Recreation  and  Park  Department,  Chinese  Recreation  Center, 
construct  second  floor  roof  enclosure.  Total  cost,  $63.9. 

2.0 

61.9 

421 

656.67.129 

Recreation  and  Park  Department,  Zoo,  develop  prelininary  plans 
for  new  parking  area  and  day  camp.   Total  cost,  $2.5. 

2.5 

422 

656.67.205 

Recreation  and  Park  Department,  Golden  Gate  Park  riding 
academy,  modernization  study.    Funds  for  this  project  have 
been  held  in  abeyance  pending  completion  of  the  study. 
Total  cost,  $5.0. 

5.0 

423 

660.67.301 

Unified  School  District,  Islais  Creek,  construct  new  facilities 
for  craftsmen.    Total  cost,  $420.0. 

420. Oo 

424 

670.67.301 

Department  of  Public  Works,  Clay  Street  between  Kearny  and 
Sansome  Streets,  widen  roadway  to  provide  three  traffic 
lanes.    Total  cost,  $1,136.4. 

THE  DEVELOPMENT  OF  SIDEWALK  ARCADES  SUBJECT  TO 
BLOCK  BY  BLOCK  REVIEW  BY  THE  CITY  PLANNING  COM- 
MISSION SHOULD  BE  ENCOURAGED  IN  THE  PLANNING 
FOR  PROJECT  670.67.301  AND  THE  FOLLOWING  PROJECT 
(670.67.302). 

1 ,012.4g 

124. Og 

All  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
120  (n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

1969-  70 

I970  -  71 

1971  -  72 

1972-73 

425 

670 . 67 . 302 

Department  of  Public  Works,  Washington  Street  between 

1  ,012.4g 

124.0g 

Kearny  and  Sansome  Streets ,  widen  roadway  to  increase 

traffic  capacity.   Total  cost,  $1,136.4. 

426 

670.67.303 

Department  of  Public  Works ,  Larkin  Street  between  California 

3  6.0g 

360. Og 

and  Lombard  Street,  widen  roadway  to  provide  additional  traffic 

lane.   Total  cost,  $396.  0. 

PROJECT  670.67.303  IS  SUBJECT  TO  THE  MAINTENANCE 

OF  A  MINIMUM  11'  SIDEWALK  WIDTH  REQUIRED  BECAUSE 

OF  HIGH  RESIDENTIAL  DENSITY. 

FINAL  PLANS  ARE  SUBJECT  TO  REVIEW  BY  THE  CITY 

PLANNING  COMMISSION. 

427 

670.67.304 

Department  of  Public  Works  ,  Brotherhood  Way  at  Arch  Street, 
construct  pedestrian  overcrossing.   Total  cost,  $121.0. 

FINAL  PLANS  FOR  PROJECT  670.67.304  ARE  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

1 1 .  Og 

1 1 0 .  Og 

428 

670 . 67 . 305 

Department  of  Public  Works,  Evans  Avenue  between  Third  Street 

200. Og 

and  Hunters  Point  Boulevard,  pavement  reconstruction. 

Total  cost,  $200.0. 

429 

670.57.306 

Department  of  Public  Works ,  Stanyan  Street  between  Frederick 

132. Og 

and  Seventeenth  Streets,  pavement  reconstruction.  Total 

cost,  $132.0. 

430 

670.67.307 

Department  of  Public  Works ,  Seventeenth  Street  between 

22  0 . Og 

Market  and  Stanyan  Streets,  pavement  reconstruction. 

Total  cost,  $220.0. 

431 

670.67.308 

Department  of  Public  Works,  Cherry  Street  between  Sacramento 
and  Clay  Streets,  pavement  reconstruction.   Total  cost,  $22.1. 

22.  Ig 

432 

670.67.309 

Department  of  Public  Works ,  Julian  Street  between  Fourteenth 

32. 5g 

and  Fifteenth  Streets,  pavement  reconstruction. 

Total  cost,  $32.5. 

*  All  projects  Ad  Valorenn  financing  unless  noted  i  (b)  Approved  Bond  Issue ^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)6asTax;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

433 

670.67.310 

Department  of  Public  Works,  Columbus  Avenue  between  Broad- 
way and  Pacific  Avenue,  pavement  reconstruction.  Total 
cost,  $44.2. 

44. 2g 

434 

670.67.311 

Department  of  Public  Works,  Golden  Gate  Park,  Main  Drive 
at  Eighth  Avenue ,  channelization.   Total  cost,  $75.0. 

PROJECT  670.67  .311  SHOULD  BE  COORDINATED  WITH 
THE  RECREATION  AND  PARK  DEPARTMENT. 

FINAL  PLANS  SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION. 

7  5.0g 

435 

670.67.312 

Department  of  Public  Works,  San  Jose  Avenue  near  Richland 
Avenue,  construct  retaining  walls  for  slope  stabilization. 
Total  cost,  $133.0. 

133. Og 

436 

670.57.313 

Department  of  Public  Works,  cable  car  routes,  Jackson  Street 
between  Powell  and  Hyde  Street,  tree  planting  in  sidewalk 
areas.    Total  cost,  $33  .  0. 

33. Og 

437 

670.67.314 

Department  of  Public  Works ,  Broadway  between  The  Embarca- 
dero  and  Van  Ness  Avenue,  tree  planting  in  sidewalk  areas. 
Total  cost,  $93.0. 

93. Og 

438 

670.67.315 

Department  of  Public  Works,  Division  Street  near  Tenth  Street, 
landscape  center  island  and  install  irrigation  system.  Total 
cost,  $11.7. 

11 .7g 

439 

670.67.316 

Department  of  Public  Works ,  San  Jose  Avenue  between  Rich- 
land and  St.  Mary's  Avenues,  east  slope,  install  irrigation 
system.    Total  cost,  $99.0. 

99.  Og 

440 

570.67.317 

Department  of  Public  Works,  Twelfth  Street  at  South  Van  Ness 
Avenue,  landscape  traffic  island  and  install  irrigation  system. 
Total  cost,  $11.3. 

11.  3g 

441 

570.67.318 

Department  of  Public  Works,  San  Jose  Avenue  between  Mateo 
Street  and  St.  Mary's  Avenue,  install  irrigation  system. 
Total  cost,  $60.0. 

60.  Og 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO 

NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

A  AO 

D/u,D/ ,jiy 

Depsrtment  of  Public  Works,  Gssry  Str6et  bstween  Vsn  N6ss 
and  Grant  Avenues ,  tree  planting  in  sidewalk  areas.  Total 
cost,  $64.0. 

64.  Og 

443 

c^n   C7  Ton 

Department  of  Public  Works,  Sacramento  Street  between  Presidio 
Avenue  and  Arguello  Boulevard,  tree  planting  in  sidewalk  areas. 
Total  cost,  $49.0. 

49.  Og 

AAA 

670.67.321 

Department  of  Public  Works,  Lincoln  Way  between  Second  and 
Forty-eighth  Avenues,  south  side,  tree  planting  in  sidewalk 
areas.   Total  cost,  $8  5  .  0 . 

85. Og 

445 

670.57,322 

Department  of  Public  Works,  Van  Ness  Avenue  between  Cali- 
fornia Street  and  Broadway,  tree  planting  in  sidewalk  areas, 
iotal  cost,  p2d.O. 

2  5.  Og 

446 

725.67.301 

International  Airport,  install  taxiway  lighting.    Total  cost, 
$400 . 0 . 

400. On 

447 

725.67.302 

International  Airport,  air  navigation  aids,  construct  supporting 
structures  for  approach  light  system  and  site  preparation  for 
other  navigation  aids .    Total  cost,  $870.0. 

870. On 

448 

725.57.303 

International  Airport,  permanent  air  cargo  center,  new  con- 
struction.   Total  cost,  $14,000.0. 

5,000. On 

9, 000. On 

449 

725.57.304 

International  Airport,  executive  aircraft  facilities,  new  con- 
struction.  Total  cost,  $250.0. 

250. On 

450 

725.67.305 

International  Airport,  drainage  system,  install  improvements. 
Total  cost,  $250.0. 

250 . On 

451 

725.67.305 

International  Airport,  San  Francisco  heliport,  new  construction 
(site  to  be  determined).    Total  cost,  $500.  0. 

SITE  SELECTION  FOR  PROJECT  725.  57.305  SHOULD  BE 
COORDINATED  AT  DEPARTMENTAL  LEVEL  PRIOR  TO  REVIEW 
BY  THE  CITY  PLANNING  COMMISSION. 

500. On 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

452 

725.67.307 

International  Airport,  terminal  complex  roads,  construction 
of  entrance  road  grade  separation  structure  and  other  road- 
way improvements .   Total  cost,  $3,000.  0. 

1,500. On 

1 ,500. On 

453 

725.67.308 

International  Airport,  landing  field  improvements  to  accom- 
modate jumbo  and  supersonic  aircraft.    Total  cost,  $2,500.0. 

1 ,000. Or 

1,500. Or 

454 

735.67.119 

Municipal  Railway,  Mason  and  Washington  powerhouse,  in- 
stall sump  pit  for  oil  and  grease  removal.   Total  cost,  $7.2. 

7.2 

455 

735.67.122 

Municipal  Railway,  Turk  and  Fillmore  Streets,  construct 
welding  shed.    Total  cost,  $24.0. 

24.0 

456 

735.67.205 

Municipal  Railway,  West  Portal  Substation,  replace  2000  KW 
equipment  with  solid  state  4000  KW  equipment.  Total 
cost,  $110.0. 

110.0 

457 

735.67.301 

Municipal  Railway,  replacement  of  existing  streetcars. 
Total  cost,  $10,898.0. 

10, 898  . On 

458 

735.57.302 

Municipal  Railway,  Elkton  Yard,  remove  and  replace  paint  shop. 
Total  cost,  $214.0. 

2 1 4. On 

459 

735.67.303 

Municipal  Railway,  Twin  Peaks  Tunnel,  rehabilitate  tunnel 
structure.    Total  cost ,$  1 , 003 .  0 . 

1 ,003. On 

460 

735.67.304 

Municipal  Railway,  replace  360  trolley  coaches  with  350  new 
coaches.    Total  cost,  $12,710.0. 

5,08  5.  On 

2, 545. On 

2,  540. On 

2, 540. On 

461 

735.67.305 

Municipal  Railway,  construct  forty  new  cable  cars  to  replace 
existing  cars  .    Total  cost,  $750.0. 

760. On 

462 

745.67.301 

Water  Department,  City  and  suburban  areas,  install  central 
control  system  (Phases  II  and  III).    Previous  appropriation, 
$300.0;  total  cost,  $1,110.0. 

510. Or 

300. Or 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue-, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  {g)GasTax;  (o)  Other  Sources 


1969-70  FISCAL  YEAR 


LINE 
NO, 

PROJECT 
IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

PROJECT   COST  IN   THOUSANDS    OF  DOLLARS* 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

463 

464 
465 

466 
467 

745.67.303 
745.67.304 
755.67.301 

755.67.304 
755.67.305 

Water  Department,  University  Mound  Reservoir,  construct 
new  feeder  mains  .   Total  cost,  $182.0. 

Water  Department,  Sunset  Feeder  System ,  reconstruct  various 
transmission  and  feeder  mains .   Total  cost,  $260.0. 

Hetch  Hetchy,  Red  Mountain  Bay  Siphon,  Tuolumne  River, 
modify  siphon  to  accommodate  increase  in  elevation  of  the 
highwater  level  of  Don  Pedro  Reservoir.    Total  cost,  $1  ,000.0. 

Hetch  Hetchy,  Lloyd  Powerhouse,  Cherry  Dam,  install  small 
hydroelectric  power  generating  plant.    This  project  is  con- 
tingent upon  economic  studies  to  be  undertaken  by  the  system 
in  1968-59.    Total  cost,  $75.0. 

Hetch  Hetchy,  Early  Intake,  construct  new  hydroelectric 
power  generating  plant.    This  project  is  contingent  upon  show- 
ing of  need  for  additional  generating  capacity  in  relation  to 
the  new  dam  proposed  in  Project  755.67.401  .   Total  cost, 
$500.0. 

COST  SUMMARY 

Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 

TOTAL 

92.  Or 
260. Or 
1  ,000.0b 

75. Or 
500. Or 

90.  Or 

2,669.8 
44,230.0 
3,541 .6 
2,437.0 
48  0.0 
1 ,000.0 

812.9 
13,045.0 

718.0 
1  ,890.0 
2,700.0 

150.0 
2,540.0 

30.0 
2,540.0 

54,358.4 

19,165. 9 

2^690.0 

2,570.0 

All  projects  Ad  Valorem  financing  unless  noted :  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (q)GasTax;  (o)  Ottier  Sources 
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1969-70  FISCAL  YEAR 


LINE 
NO 

PROJECT 
IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

PROJECT   COST  IN   THOUSANDS    OF  DOLLARS* 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I 

1971-72 

1972-73 

BALANCES  BROUGHT  FORWARD:     Multi- phased  Projects 

Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 

TOTAL 

RECAPITULATION 

Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 

GRAND  TOTAL 
V 

1 ,970.8 
57,119.9 
6,251 .3 
4,626.0 
3,139.0 
5,366.5 

1 ,403. 1 
33,957.2 
7,505.0 
5,527.2 
2,390.0 
3  , 38  4 .  2 

1,495.2 
3,026.0 
1  ,817.0 
3,281  .4 

1 ,242.2 
1 ,990.0 
1  ,  772  .0 
3,252.4 

78  ,473.5 

54,276.7 

9,519.6 

8,256.5 

4,640.6 
101,349.9 
9,792.9 
7,063.0 
3,619.0 
6,366.5 

2  ,215.0 
47,012.2 
8  ,  323  .0 
7,417.2 
5,090.0 
3,38  4.2 

1  ,645.2 
5,565.0 
1,817.0 
3,281  .4 

1,272.2 
4,530.0 
1,772.0 
3,262.4 

132,831.9 

73,442.6 

12,309.6 

10,835.6 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


san  francisco 

IMPROVEMENT 


1970-71  through  1 
fiscal  years 

approved  in  concept  by  the  board 


1970 

1971 

1972 

1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJ  ECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO, 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I       THROUGH  1972-73 

468 

145.67.104 

Fire  Department,  Engine  Co.  48,  modernize  quarters. 

18.0 

469 

145.67. Ill 

Fire  Department,  various  firehouses,  new  partitions  and 
alterations . 

6 . 6 

470 

145.67.121 

Fire  Department,  Training  Center,  construct  storage  building. 

13.7 

471 

145.67.122 

Fire  Department,  Engine  Co.  25,  repair  hose  racks  and 
enclose  yard . 

8.0 

472 

145.67.123 

Fire  Department,  Twin  Peaks  Reservoir,  pave  access  road  and 
parking  area. 

5.5 

473 

Fire  Department,  Jones  Street  tank,  provide  parking  space. 

2.7 

474 

145.67.125 

Fire  Department,  Engine  Co.  9,  replace  stairway. 

13.0 

475 

145.67.128 

Fire  Department,  AWSS,  Pumping  Station  2,  replace  steam  tur- 
bine with  diesel  engine. 

320.0 
(22.0) 
(2  98  .On) 

476 

145.57.201 

Fire  Department,  AWSS,  Pumping  Station  1,  replace  steam  tur- 
bine with  diesel  engine. 

333.0 
(23.0) 
(3 10.  On) 

477 

145.57.401 

Fire  Department,  alter  and  extend  AWSS,  Redevelopment  Area 
D-1 . 

490. On 

478 

145.67.402 

Fire  Department,  extend  AWSS,  vicinity  of  Third  St.  and  Oak- 
dale  Avenue 

48 5. On 

479 

145.6/,4UJ 

Fire  Department,  extend  AWSS,  Bayview  District, 

445. On 

48  0 

145.57.404 

Fire  Department,  extend  AWSS,  Forest  Knolls  Area,  Stage  1. 

3 10.  On 

481 

145.67.405 

Fire  Department,  extend  AWSS,  West  Portal  District. 

1,950. On  1 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue  1  (r)  Revenues;  (g)GasTaXi  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I        THROUGH  1972-73 

48  2 

145.67.406 

Fire  Department,  extend  AWSS,  Outer  Mission  District. 

775. On 

483 

145.67.407 

Fire  Department,  extend  AWSS,  Ingleside  and  St.  Francis 
^Vood  area 

1  ,100. On 

48  4 

145 . 67 . 408 

Fire  Department,  extend  AW^SS,  Lake  Merced  District, 

1 ,250. On 

48  5 

145.67.409 

Fire  Department,  extend  AAA^SS,  Silver  Ave.  connection. 

1 ,200. On 

48  6 

145.67.410 

Fire  Department,  extend  AWSS,  Sunset  District, 

1,950. On 

487 
488 

145 . 67 . 41 1 
161.67.103 

Fire  Department,  various  locations,  new  fire  cisterns. 

Police  Department,  Northern  Police  Station  ,  new  construction. 

255. On 
444.0 

48  9 

161.67.104 

Police  Department,  Potrero  Station,  new  construction. 

556.0 

490 

161 .67.201 

Police  Department,  Ingleside  Station,  new  construction. 

570.0 

491 

161.67.301 

Police  Department,  Richmond  Station,  new  construction. 

602.0 

492 

161 .67.302 

Police  Department,  Taraval  Station,  new  construction. 

515.0 

493 

169.67.108 

Department  of  Social  Services,  58  5  Bush  St,    alterations  to 
central  intake . 

18  .6 

494 

173.67.106 

Sheriff,  County  Jail  2,  property  storage  room. 

3.1 

495 

173.67.107 

Sheriff,  County  Jail  2,  remodel  clothing  storage  area. 

6,8 

496 

173.67.109 

Sheriff,  County  Jail  2,  construct  retaining  wall. 

33.7 

497 

173.67.110 

Sheriff,  County  Jail  2,  new  feed  storage  building. 
Previous  appropriation,  $12.0;  total  cost,  $23.0. 

11.0 

498 

173.67  .111 

Sheriff,  County  Jail  2,  new  chicken  house 

19.8 

*AII  projects  Ad  Volorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 
NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN   THOUSANDS   OF  DOLLARS* 


1967-68 
FUNDED 


1968  -  69 


I969-70 


I970-7I  THROUGH 


1972-73 


499 

173 

57 

112 

500 

173 

67 

113 

501 

173 

57 

114 

502 

173 

67 

115 

503 

173 

67 

116 

504 

213 

67 

106 

505 

506 

507 
508 
509 

510 

511 
512 

513 

514 


213.67.107 

213.67.108 

213.67.109 
213.57.110 
213.67.111 

213.67.112 

213.67.113 
213.67.114 

245.67.106 

245.67.108 


Sheriff,  County  Jail  2,  new  cattle  feed  storage  building. 
Sheriff,  County  Jail  2,  farm  produce  storage  building. 
Sheriff,  County  Jail  2,  carport  for  vehicles. 
Sheriff,  County  Jails  2  and  4,  resurface  access  roads. 
Sheriff,  City  Hall,  remodel  Room  333  . 

Academy  of  Sciences,  North  American  Hall,  alterations  to 
heating  system. 

Academy  of  Sciences,  Steinhart  Aquarium ,  balance  environ- 
mental water  systems. 

Academy  of  Sciences,  Steinhart  Aquarium ,  balance  air 
ventilating  systems. 

Academy  of  Sciences,  North  American  Hall,  remodel  diorama. 

Academy  of  Sciences,  African  Hall,  replace  elevator. 

Academy  of  Sciences,  North  American  Hall,  renovate  rest- 
rooms  . 

Academy  of  Sciences,  Steinhart  Aquarium ,  swamp  area.  Install 
suspended  ceiling. 

Academy  of  Sciences,  African  Hall,  renovate  restrooms. 

Academy  of  Sciences,  Steinhart  Aquarium,  ground  water 
removal  system . 

Real  Estate  Department,  Brooks  Hall,  entrance  enclosures  and 
heaters . 

Real  Estate  Department,  Civic  Auditorium,  partitions. 


58.8 
53.4 
46.0 
30.0 
10.4 
43.5 

4.5 
3.2 

53.0 
71  .0 
24.5 

5.2 

28  .3 
130.0 

7.8 

5.8 


13 


0 


All  projects  Ad  Valorem  financing  unless  noted  ^  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

NO. 

PROJECT  DESCRIPTION 

1967-  68 
FUNDED 

1968  -  69 

I969-70 

I970-7I       THROUGH  1972-73 

515 

245.67.109 

Real  Estate,  Brooks  Hall,  Install  freight  elevator. 

PROJECT  245.67.109  SHOULD  BE  COORDINATED  WITH 
THE  REDESIGN  OF  THE  CIVIC  CENTER  PLAZA  AND  THE 
POTENTIAL  CLOSING  OF  FULTON  STREET  BETWEEN  HYDE 
AND  LARKIN  STREETS. 

88  .0 

516 

245.67.110 

Real  Estate,  Civic  Auditorium,  resurface  balcony  floors. 

44.0 

517 

245.67.690 

Real  Estate,  Yerba  Buena  Sports  and  Convention  Center, 
new  construction. 

34, 000. On 

518 

311 . 57  . 1  04 

Purchasing,  Central  Shops,  new  machine  shop  office. 

6.7 

519 

311  .67.106 

Purchasing,  Central  Shops,  covered  automobile  storage  area. 

46.0 

520 

311 .57.109 

Purchasing,  Central  Shops,  toilet  and  washroom  ventilation. 

6.5 

521 

311.57.110 

Purchasing,  Central  Shops,  toilet  facilities  for  Building  B. 

4.1 

522 

311 .67.111 

Purchasing,  Central  Shops,  fire  pump  test  facility. 

14.5 

523 

311.67.112 

Purchasing,  Central  Shops,  enclose  service  station  working 
area . 

5.0 

524 

311 .67.113 

Purchasing,  Central  Shops,  relocate  gasoline  station. 

43.3 

525 

311.67.114 

Purchasing,  Central  Shops,  main  office,  partitions. 

2.4 

525 

311 .67.115 

Purchasing,  Central  Shops,  regrade  and  repair  yard. 

96.0 

527 

311 .57.116 

Purchasing,  Central  Shops,  fire  hose  test  facility. 

15.5 

528 

425.67.203 

Sanitation,  Ridgewood  and  Hearst  Avenues  area,  increase 
sewer  capacity. 

564. On 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


i 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT  COST  IN 

THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 

CI  1 M    c  r*i 
r  UN  U b.  U 

1968  -  69 

1969- 

70 

I970-7I       THROUGH  1972-73 

529 

425 

.67.301 

Sanitation, 

Ocean  Ave.  sewer,  increase  capacity. 

227 

On 

PROJECT  425.67.301  SHOULD  BE  COORDINATED  WITH 
THE  DESIGN  FOR  THE  PROPOSED  BALBOA  PARK  RAPID 
TRANSIT  STATION. 

530 

425 

.67.302 

Sanitation, 

Lincoln  Way  auxiliary  sewer,  increase  capacity. 

535 

On 

531 

425 

67.303 

Sanitation, 

Army  Street  and  Third  Street  area,  extend  sewers. 

400 

On 

532 

425 

67.304 

Sanitation, 

Waterloo  sewer,  increase  capacity. 

310 

On 

533 

425 

67.305 

Sanitation, 

Vicente  Street  sewer,  increase  capacity. 

58  0 

On 

534 

425 

67.306 

Sanitation, 

Division  St.  auxiliary  sewer,  increase  capacity. 

360 

On 

535 

425 

67.307 

Sanitation, 

Cayuga  auxiliary  sewer,  construct  facilities. 

347 

On 

536 

425 

67.308 

Sanitation , 

Franklin  St.  sewer,  increase  capacity. 

355 

On 

537 

425 

67.309 

Sanitation, 

Quint  St.  sewer,  increase  capacity. 

690 

On 

538 

425 

67.310 

Sanitation, 

Fifth  St.  sewer,  reconstruction. 

603 

On 

539 

425 

67.401 

Sanitation, 

Stanley  St.  sewer,  increase  capacity. 

192 

On 

540 

425 

67.402 

Sanitation, 

Ninth  Ave.  sewer,  increase  capacity. 

408 

On 

541 

A'y  c 

0 

c  7  /I  n  1 

D  /  .  4  U  o 

Sanitation, 

Pine  St.,  replace  inadequate  sewer. 

176 

On 

542 

425 

67.404 

Sanitation , 

Cortland  Ave.  sewer,  increase  capacity. 

280 

On 

543 

425 

67.405 

Sanitation, 

Griffith  St.  ,  construct  main  trunk  sewer. 

1 ,400 

On 

544 

425 

.67.406 

Sanitation, 

43rd  Ave.  sewer,  increase  capacity. 

900 

On 

545 

425 

67.407 

Sanitation, 

Fulton  St.  auxiliary  sewer,  increase  capacity. 

393 

On 

All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I       THROUGH  1972-73 

546 

425.67.490 

Sanitation,  North  and  West  shorelines,  storm  flow  and  treat- 

7, 750. On 

547 

^C.D  .  D  /  .  DUi 

OdHJ-LaLitJll/    iOLil   QL,    acVvcl^    J.li,i_>i<^cisc:      a ^u^^i /  • 

885. On 

548 

235. On 

549 

O  d  niLd  Lion  /    rililllUIt:  ol,    ocwcly    iiiL/lcoac  oapai—iLy, 

153. On 

D  ou 

AO  1^    C7  c;n4 

Q^>nitAtion      IQth  A\/p        p^A7Pr     i n c^Tf^Fi    p  pa riR P i  1"V 
OCllli.LC3LJ.Ull/    ±  J  Ll  1       V  c  ,    scvvci  /    J.1              o  c-      a  j_Ju%_.  J.  Ly  , 

PRnTFfT  49^    fi7    Sn4  ^HOTTT  D  RF  nnnRDTNATFD  WITH 
PROJECT  735.57.501  . 

293. On 

551 

425.67.505 

Sanitation,  Evelyn  Way  sewer,  increase  capacity. 

118 .On 

552 

425.67.506 

Sanitation,  Third  St.  sewer,  increase  capacity. 

443 . On 

553 

425.67.507 

Sanitation,  Woolsey  St.  sewer,  increase  capacity. 

665. On 

554 

425.67.501 

Sanitation,  Monterey  Blvd.  sewer,  increase  capacity. 

390. On 

555 

425.67.602 

Sanitation,  Foerster  St.  sewer,  increase  capacity. 

146. On 

556 

425.67.603 

Sanitation,  Steiner  St.  sewer,  increase  capacity. 

127. On 

557 

425.57.604 

Sanitation,  Clement  St.  sewer,  increase  capacity. 

331 .On 

558 

425.67.605 

Sanitation,  30th  St.  sewer,  increase  capacity. 

153. On 

559 

A  o  c    C7    a  rid 

Sanitation,  Arthur  Ave.  outfall,  extension. 

300. On 

560 

425.67.607 

Sanitation,  San  Jose  Ave.  sewer,  increase  capacity. 

51  .On 

561 

425.57.608 

Sanitation,  AndoverSt.  sewer,  increase  capacity. 

93.  On 

562 

425.57.609 

Sanitation,  20th  Ave.  sewer,  increase  capacity. 

700. On 

*AII  projects  Ad  Valorem  financing  unless  noted ^  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue ;  (r)  Revenues:  (g)GasTox;  (o)  Other  Sources 

133 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I        THROUGH  1972-73 

563 

500.67.103 

Department  of  Public  Health,  District  Health  Center  5, 
construct  mental  health  center. 

THE  ACQUISITION  OF  TWO  ADJOINING  PROPERTIES 
FOR  ADDITIONAL  PARKING  FOR  PROJECT  500.67.103 
IS  SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING 
COMMISSION. 

733. 4n 

564 

500.67.141 

Department  of  Public  Health,  General  Hospital,  main  park- 
ing areas  lighting. 

55.0 

565 

500.67.147 

Department  of  Public  Health,  Sunset-Richmond  area,  construct 
mental  health  center. 

1,069. On 

556 

500.67.148 

Department  of  Public  Health,  Chinatown-North  Beach,  construct 
mental  health  center. 

2, 169. On 

567 

500.67.150 

Deoartment  of  Public  Health,  Laguna  Honda  Hospital,  deep 
freeze  storage  space. 

58  . 0 

568 

500.67.153 

Department  of  Public  Health,  Laguna  Honda  Hospital,  new  wire 
fencing. 

5 . 1 

559 

500.67.161 

Department  of  Public  Health,  General  Hospital,  security 
facilities . 

18  .0 

570 

500.67.168 

Department  of  Public  Health,  General  Hospital,  intensive  care 
facilities,  alterations.  Previous  appropriation,  $19.5;  total 
cost,  $231.5. 

212.0 

571 

500.67.490 

Department  of  Public  Health,  district  mental  health  centers, 
new  construction. 

8  ,028 .6n 

572 

611.67.104 

Palace  of  the  Legion  of  Honor,  Garden  Courts,  remodel. 

44.2 

573 

611.67.105 

Palace  of  the  Legion  of  Honor,  Gallery  9  and  11,  moderni- 
zation . 

22.8 

574 

611.67.107 

Palace  of  the  Legion  of  Honor,  parking  area  reconstruction. 

43.5 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  IssuSi 
134  (n)  Proposed  Bond  Issue;  (r)  RevenueSj  (g)GasTa)(;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I       THROUGH  1972-73 

575 

611  .67.201 

Palace  of  the  Legion  of  Honor,  Court  of  Honor,  underground 
storage  space.    Previous  appropriation,  $8.0;  total  cost, 
$1  ,242.  0. 

1  234.0 
(20.0) 
(1,214. On) 

576 

621  .67.201 

M.  H.  de  Young  Memorial  Museum,  construct  new  east  wing. 

4,330.0 
(30.0) 

577 

651  .67.113 

Recreation  and  Park  Department,  Huntington  Square,  replace 
irrigation  system. 

23.8 

578 

651  .67.115 

Recreation  and  Park  Department,  Garfield  Square,  rehabili- 
tation . 

72.5 

579 

651 .67.116 

Recreation  and  Park  Department,  Ina  Coolbirth  Park, 
rehabilitation . 

29.5 

580 

651  .67.118 

Recreation  and  Park  Department,  Jefferson  Square, 
rehabilitation. 

96.5 

581 

651  .67.201 

Recreation  and  Park  Department,  Franklin  Square,  rehabili- 
tation.   Previous  appropriation,  $2.5;  total  cost,  $144.5. 

142.0 

582 

651  .57.202 

Recreation  and  Park  Department,  Lafayette  Square, 
rehabilitation . 

184.0 

583 

651.67.108 

Recreation  and  Park  Department,  Park-Presidio  Blvd.,  irri- 
gation system. 

104.5 

584 

656.67.109 

Recreation  and  Park  Department,  Fleishhacker  Playfield, 
improvements . 

16,0 

585 

656.57.110 

Recreation  and  Park  Department,  Golden  Gate  Park,  new 
convenience  station. 

31.3 

586 

655.57.111 

Recreation  and  Park  Department,  Parkside  Square,  enlarge 
field  house . 

33.3 

587 

656.67.114 

Recreation  and  Park  Department,  Kezar  Stadium,  irrigation 
system. 

51.0 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue  i  (r)  Revenues;  (g)GasTox;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I        THROUGH  1972-73 

588 

656.57.121 

Recreation  and  Park  Department,  Golden  Gate  Park,  Wil- 
helmina  Gardens ,  improvements. 

55.0 

58  9 

656.67.123 

Recreation  and  Park  Department,  Bayview  Park,  slope 
planting . 

88.0 

590 

656.67.201 

Recreation  and  Park  Department,  Crocker  Amazon  Playground, 
construct  recreational  building. 

620.0 
(10.0) 
(610.  On) 

591 

656.57.202 

Recreation  and  Park  Department,  Duboce  Park,  construct  field- 
house. 

87.1 
(2.0) 
(85.  In) 

592 

656.67.203 

Recreation  and  Park  Department,  Upper  Noe  Playground,  flood- 
lighting. 

56.0 

593 

656 .  57 . 2  04 

Arboretum,  develop  pine  grove.    Previous  appropriation,  $125.0; 
total  cost,  $185.0. 

60.0 

594 

656.67.205 

Recreation  and  Park  Department,  Glen  Park,  rehabilitate 
recreational  building. 

131 .7 
{?.0) 
(128.  7n) 

595 

655.67.207 

Recreation  and  Park  Department,  Excelsior  Playground, 
rehabilitate. 

149.5 
(5.0) 
(144.  5n) 

596 

656.67.208 

Recreation  and  Park  Department,  Portola  Playground,  flijod- 
lighting . 

1 04 . 0 

597 

656.67.209 

Recreation  and  Park  Department,  Golden  Gate  Park,  new 
convenience  station. 

39.1 

598 

656.67.210 

Recreation  and  Park  Department,  South  Park,  rehabilitation. 

96.0 

All  projects  Ad  Valorem  financing  unless  noted;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I       THROUGH  1972-73 

599 

656.67.211 

Recreation  and  Park  Department,  Alamo  Square,  construct 
small  recreation  building . 

138.4 
(3.0) 
(135. 4n) 

600 

656.67.212 

Recreation  and  Park  Department,  Buena  Vista  Park,  improve- 
ments 

215.0 
(5.0) 
(210. On) 

601 

556.67.213 

Recreation  and  Park  Department,  Alta  Plaza,  construct  field- 
house 

92.6 
(2.0) 
(90.  6n) 

602 

656.67.214 

Recreation  and  Park  Department,  Douglass  Playground, 
rehabilitation 

171.0 
(5.0) 
(166.  On) 

603 

656.67.215 

Recreation  and  Park  Department,  Julius  Kahn  Playground, 
rehabilitation 

146.1 
(4.5) 
(141.  6n) 

504 

656.67.216 

Recreation  and  Park  Department,  Miraloma  Playground, 
enlarge  recreation  building. 

41.3 
(1.3) 
(40 .  On) 

605 

656.67.301 

Recreation  and  Park  Department,  Mountain  Lake  Park,  new 
fieldhouse . 

81.4 
(2.0) 

(79.4n) 

606 

656.67.302 

Recreation  and  Park  Department,  South  Sunset  Playground, 
enlarge  recreation  building. 

41.3 
(1.3) 
(40.  On) 

607 

656.67.303 

Recreation  and  Park  Department,  West  Sunset  Playground, 
enlarge  recreation  building. 

41.3 
(1.3) 
(40.  On) 

508 

655.57.304 

Recreation  and  Park  Department,  various  playgrounds, 
enlarge  recreation  buildings. 

155.0 
(5.0) 
(150.  On) 

*  All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)6asTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS* 

NO 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I        THROUGH  1972-73 

609 

655.57.305 

Recreation  and  Park  Department,  Candlestick  Park, 
stairway  exit. 

18.0 

610 

655.67.401 

Recreation  and  Park  Department,  Candlestick  Park,  box  seat 
heating. 

39.5 

611 

655.57.402 

Recreation  and  Park  Department,  Candlestick  Park,  freight 
elevator. 

116.0 

612 

655.67.403 

Recreation  and  Park  Department,  Candlestick  Park,  passenger 
elevator. 

49.0 

613 

555.57.404 

Recreation  and  Park  Department,  Golden  Gate  Park,  new 
convenience  station. 

31.3 

614 

556.67.405 

Recreation  and  Park  Department,  Golden  Gate  Park,  new 
convenience  station. 

31.3 

515 

555.57.406 

Recreation  and  Park  Department,  Glen  Canyon  Park,  general 
development . 

PROJECT  556.67.405  SHOULD  BE  COORDINATED  WITH 
PROJECTS  570.67.  110  AND  650.57.113. 

270.0 

616 

656.67.501 

Recreation  and  Park  Department,  Zoo,  replace  primate 
quarters . 

126.0 

617 

656.67.502 

Recreation  and  Park  Department,  Zoo,  construct  animal 
hospital. 

250.0 

618 

555.57.503 

Recreation  and  Park  Department,  Diamond  Heights,  construct 
two  playgrounds.    Previous  appropriation,  $738  .2;  total 
cost,  $1,105.0. 

367 . 0 

519 

655.57.504 

Recreation  and  Park  Department,  Golden  Gate  Park  ,  lake 
shoreline  rehabilitation. 

218. 4n 

*AII  projects  Ad  Valorem  financing  unless  noted;  (b) Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I       THROUGH  1972-73 

620 

555.67.505 

Recreation  and  Park  Department,  Golden  Gate  Park,  Straw- 
berry Hill  rehabilitation. 

500. On 

521 

556.67.506 

Recreation  and  Park  Department,  Bemal  Hill,  develop  park. 

PROJECT  555.  67.  506  SHOULD  BE  COORDINATED  WITH 
PROJECT  745.67.402  . 

110.0 

622 

656.67.507 

Recreation  and  Park  Department,  Sharp  Park  Rifle  Range, 
storage  building . 

55.7 
(3.0) 
(52.  7n) 

623 

655.67.509 

Recreation  and  Park  Department,  Fort  Funston  property, 
general  development. 

1,130.0 
(15.0) 
(1,115. On) 

624 

656.67.510 

Recreation  and  Park  Department,  Zoo,  animal  holding  pens. 

34.2 

625 

655.67.511 

Recreation  and  Park  Department,  Funston  Playground, 
recreation  building. 

643.2 
(10.0) 
(633. 2n) 

625 

656.67.512 

Recreation  and  Park  Department,  Funston  Playground, 
swimming  pool. 

889.0 
(14.0) 
(875. On) 

627 

655.67.513 

Recreation  and  Park  Department,  Mission  Playground, 
recreation  building. 

230.0 
(6.0) 
(224.  On) 

628 

656.57.514 

Recreation  and  Park  Department,  Mission  Playground, 
swimming  pool. 

1,041.0 
(14.0) 
(1,027.  On) 

629 

655.67.515 

Recreation  and  Park  Department,  Larsen  Square, 
recreation  building. 

230.0 
(6.0) 
(224.  On) 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GosTQX;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

NO. 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN   THOUSANDS    OF  DOLLARS* 


1967-68 
FUNDED 


1968-  69 


I969-70 


I970-7I       THROUGH  1972-73 


630 


631 


632 


633 


634 


635 


636 


637 


638 


639 


656.67.516 


656.67.517 


659.67.101 


659.67.102 


659.67.103 


659.67.104 


659.67.105 


660.67.401 


670.67.401 


670.67.402 


Recreation  and  Park  Department,  Outer  Richmond, 
recreation  building. 


Recreation  and  Park  Department,  Golden  Gate  Park 
Panhandle,  fieldhouse. 

Recreation  and  Park  Department,  Camp  Mather, 
recreation  pavilion. 

Recreation  and  Park  Department,  Camp  Mather,  pave  roads 
and  parking  areas . 

Recreation  and  Park  Department,  Camp  Mather,  dining 
pavilion  annex. 


Recreation  and  Park  Department,  Camp  Mather,  replace 
boys'  dormitory. 


Recreation  and  Park  Department,  Camp  Mather,  replace 
cabins . 


Unified  School  District,  modernization  and  rehabilitation 
program . 

Department  of  Public  Works,  Redevelopment  Area  A- 2, 
street  reconstruction 

Department  of  Public  Works,  Clipper  and  Army  Sts.  ,  four- 
lane  roadway. 

PRELIMINARY  AND  FINAL  PLANS  FOR  PROJECT 
670.67.402  ARE  SUBJECT  TO  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION. 


159.6 
(3.0) 
(I56.6n) 

150. On 


33.5 


15.6 


75.3 
(4.0) 
(71 .3n) 

93.9 
(1.8) 
(92.  In) 

69.7 
(1.5) 
(68. 2  n) 

33, 462  . On 


3,630.0g 
335. Og 


140 


*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT   COST  IN   THOUSANDS    OF  DOLLARS" 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-69 

I969-70 

I970-7I        THROUGH  1972-73 

640 

670.67.403 

Department  of  Public  Works ,  Bayview  Parkway ,  four-lane 
roadway . 

NO  ACCESS  TO  THE  PARKWAY  PROPOSED  IN  PROJECT 
670.67.403  SHOULD  BE  PERMITTED  FROM  ABUTTING 
PROPERTIES . 

2,682.0g 

641 

670.67.404 

Department  of  Public  Works,  Market  Street,  modify  signal 
system. 

PROJECT  570.67.404  SHOULD  BE  COORDINATED  WITH 
THE  RAPID  TRANSIT  CONSTRUCTION  SCHEDULED  FOR 
THIS  AREA. 

20. Og 

642 

670.67.405 

Department  of  Public  Works ,  Fulton  Street,  traffic  signals 

42.  Og 

643 

670.67.405 

Department  of  Public  Works,  Lincoln  Way,  traffic  signals 

35. Og 

644 

570 . 57 . 407 

Department  of  Public  AAAorks ,  Turk  Street,  construct  underpass. 

l,500.0g 

645 

670 . 57 . 408 

Department  of  Public  ^Morks  ,  Fulton  St,  ,  channelization. 

35. Og 

646 

570 . 67 .409 

Department  of  Public  Works,  Geary  Blvd.  ,  construct  underpass. 

2,350.0g 

647 

670 .67.410 

Department  of  Public  Works,  St,  Francis  Circle,  grade 
separation, 

PROJECT  670.67,410  SHOULD  BE  COORDINATED  WITH 
THE  RAPID  TRANSIT  CONSTRUCTION  SCHEDULED  FOR 
ST.  FRANCIS  CIRCLE. 

500. Og 

648 

570.67.411 

Department  of  Public  Works,  Larkin  St.  ,  traffic  signals. 

96. Og 

649 

670.57.412 

Department  of  Public  Works,  Van  Ness  Ave.  ,  tree  planting. 

64. Og 

650 

670.57.413 

Department  of  Public  Works,  cablecar  route,  tree  planting. 

12. 5g 

551 

570.67.414 

Department  of  Public  Works,  Geneva  Ave.  ,  tree  planting. 

124. Og 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b) Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue ;  (r)  Revenues:  (g)GasTax,  (o)  Other  Sources 


i 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1 967  —  68 
FUNDED 

I969-70 

I970-7I        THROUGH  1972-73 

652 

670.67.415 

Department  of  Public  Works,  San  Jose  Avenue  ,  landscaping. 

65.  Og 

653 

670.67.416 

Department  of  Public  Works,  Clipper  St.  ,  tree  planting. 

43.  Og 

654 

570.67.417 

Department  of  Public  Works,  Fulton  St.  ,  tree  planting. 

99.  Og 

655 

670.67.418 

Department  of  Public  Works,  Fillmore  St.  ,  tree  planting. 

70. Og 

656 

670.67.501 

Department  of  Public  Works,  Turk  St.  Expressway,  six-lane 
roadway . 

PROJECT  670.67.501  SHOULD  INCLUDE  A  DIAGONAL 
STREET  AT  THE  EAST  END  OF  THE  PROPOSED  EXPRESS- 
WAY WEST  OF  VAN  NESS  AVENUE  TO  DIRECT  EASTBOUND 
TRAFFIC  INTO  GOLDEN  GATE  AVENUE  AND  TO  PROVIDE 
A  LINK  WITH  THE  EXISTING  ONE-WAY  STREET  PATTERN. 

5,160.0g 

657 

670.67.502 

Department  of  Public  Works,  Webster  St.  ,  widening. 

450. Og 

658 

670.67.504 

Department  of  Public  Works,  Third  St.  ,  six-lane  roadway. 

FINAL  PLANS  FOR  PROJECT  670.67.504  ARE  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

341 .Og 

659 

670.67.505 

Department  of  Public  Works,  Webster  &  Laguna  Sts.  ,  six- 
lane  roadway.  Previous  appropriation,  $15,0;  total  cost, $893.0. 

PRELIMINARY  AND  FINAL  PLANS  FOR  PROJECT 
670.67.  505  ARE  SUBJECT  TO  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION;  THE  SOUTHERLY  TERMINUS 
OF  LAGUNA  STREET  SHOULD  CONNECT  WITH 
GUERRERO  STREET. 

8  78  .  Og 

660 

670.67.506 

Department  of  Public  Works,  Powell  St.  ,  tree  planting. 

64.  Og 

661 

670.57.507 

Department  of  Public  Works,  Bay  St.  ,  tree  planting. 

130.0g 

662 

670.57.508 

Department  of  Public  Works,  Army  St.  ,  tree  planting. 

147. Og 

All  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax ;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I        THROUGH  1972-73 

663 

670.57,509 

Department  of  Public  Works,  South  Van  Ness  Ave. ,  tree 
planting . 

142. Og 

564 

670.67.510 

Department  of  Public  Works,  O'Farrell  St.  ,  tree  planting. 

167.0g 

565 

570.67.511 

Department  of  Public  Works,  Lake  Merced  Blvd.  ,  tree  planting. 

47.  Og 

555 

670.67.601 

Department  of  Public  Works,  Taylor  St. ,  landscape  promenade. 

A  FINAL  DETERMINATION  SHOULD  BE  REACHED  BY  THE 
MUNICIPAL  RAILWAY  CONCERNING  EXTENSION  OF  THE 
CABLE  CAR  LINE  ON  TAYIOR  STREET  FROM  BAY  TO 
JEFFERSON  STREETS  BEFORE  INITIATING  PROJECT 
570.67.601  .    THIS  PROJECT  SHOULD  BE  COORDINATED 
WITH  THE  NORTHERN  WATERFRONT  STUDY. 

100. Og 

667 

670.67. 502 

Department  of  Public  Works,  10th  St.  ,  tree  planting. 

66 .  Og 

558 

670.67.603 

Department  of  Public  Works,  California  St.  ,  tree  planting. 

37 .  5g 

569 

570.67.604 

Department  of  Public  Works,  Mission  St.  ,  tree  planting. 

79 .  Og 

570 

670.67.605 

Department  of  Public  Works,  Marina  Blvd.  ,  tree  planting. 

80 .  Og 

671 

670.67.606 

Department  of  Public  Works,  Divisadero  St.  ,  tree  planting. 

62.  Og 

572 

670.67.507 

Department  of  Public  Works,  Harrison  St.  ,  tree  planting. 

134.0g 

573 

670.67.608 

Department  of  Public  Works,  Storrie  St.  ,  landscaping. 

15.5g 

674 

670.67.609 

Department  of  Public  Works ,  1 9th  Ave .  ,  tree  planting . 

185. Og 

675 

570.57.510 

Department  of  Public  Works,  Bayshore  Blvd.,  landscaping. 

138. Og 

576 

670.67.511 

Department  of  Public  Works ,  Bryant  St . ,  tree  planting . 

130. Og 

577 

670.67.612 

Department  of  Public  Works,  Fulton  St.  ,  tree  planting. 

154.0g 

*AII  projects  Ad  Valorem  finoncing  unless  noted:  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)  Gas  Tax,  (o)  Other  Sources 
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1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS   OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I        THROUGH  1972-73 

678 

670.67.613 

Department  of  Public  Works,  Ocean  Ave. ,  tree  planting. 

PROJECT  670.57.613  SHOULD  BE  COORDINATED 
WITH  OCEAN  AVENUE  RAPID  TRANSIT  STATION 
DESIGN. 

196. Og 

679 

691.67.101 

War  Memorial  Opera  House,  stage  equipment,  rehabili- 
tation 

2,341 .6n 

68  0 

691 .67.102 

War  Memorial  Opera  House,  backstage  production  areas, 
rehabilitation 

681 

691.67.103 

War  Memorial  Opera  House,  public  areas,  rehabilitation 

3,258  .3n 

682 

691.67.104 

War  Memorial  Opera  House  and  Veterans' Building,  rehabili- 
tation studies  and  plans.    Previous  appropriation,  $190.0; 
total  cost,  $8  99.9. 

709. 9n 

68  3 

691.67.106 

Veterans'  Building,  public  areas,  rehabilitation. 

1  ,  598  .  On 

684 

691 .67.201 

War  Memorial  Court,  underground  air  conditioning  room. 

17  5  On 

68  5 

691.67.301 

War  Memorial,  Musical  Arts  Building,  new  construction. 

PROJECT  691  .  57.301  SHOULD  BE  HELD  IN  ABEYANCE 
PENDING  APPROVAL  AND  COMPLETION  OF  A  BOND- 
FINANCED  PROGRAM  TO  MODERNIZE  AND  REHABIU- 
TATE  THE  EXISTING  WAR  MEMORIAL  STRUCTURES 
AT  WHICH  TIME  THE  PROJECT  SHOULD  BE  RESTUDIED 
IN  RELATION  TO  THE  RECOMMENDATIONS  TO  BE 
FORTHCOMING  FROM   THE  RE-EVALUATION  OF  THE 
CIVIC  CENTER  DEVELOPMENT  PLAN. 

22  450. On 

68  6 

691 .67.401 

Veterans'  Building,  stage  equipment. 

185. 5n 

687 

692.67.101 

Museum  of  Art,  remodel. 

2, 107. On 

688 

725.67,401 

International  Airport,  service  roads ,  extension 

1 ,800. On 

*  All  projects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue^ 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTaXi  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-69 

1969-  TO 

IQ70  — Tl          T  1-1  R  0 1 1     1-1  IQTP-y^ 
1  ^  1  \J      11             1  n  T\  \y  uon            1  ^  f  c      1  -J 

689 

725.67.402 

International  Airport,  Runway  28 R,  extension 

1 ,500.0 

(500.  Or) 
(1,000.  On) 

690 

725.67.403 

International  Airport,  Coast  Guard  facility,  relocation 

400. On 

691 

725.67.404 

International  Airport,  blast  and  boundary  fencing,  improve^ 
ments 

125. On 

692 

725.67.405 

International  Airport,  entrance  road,  landscaping. 

60.  On 

693 

725.67.406 

International  Airport,  security  and  traffic  control, 
improveinents . 

185. On 

694 

725 . 67 . 501 

International  Airport,  Piers  "B"  and  "C",  modifications. 

800. On 

695 

725.67.502 

International  Airport,  southeast  and  northeast  courts,  double 
deck. 

2, 500. On 

696 

725.67.503 

International  Airport,  airport  heliport,  new  construction. 

1 ,200. On 

697 

725.67.504 

International  Airport,  maintenance  building,  new  construction. 

500. On 

698 

725.67.601 

International  Airport,  transportation  system,  new  construction. 

2, 500. Or 

699 

725.67.602 

International  Airport,  Runway  IL  and  19R,  extension. 

1 ,500. Or 

700 

735.67.116 

Municipal  Railway,  Judah  St.,  reconstruct  track. 

400.0 

701 

735.67.401 

Municipal  Railway,  Ocean  and  San  Jose  Aves.  ,  reconstruct 
track . 

THE  "K"  CAR  UNE  TRACKS  SHOULD  BE  EXTENDED 
TO  THE  BALBOA  PARK  RAPID  TRANSIT  STATION  AS 
A  PART  OF  PROJECT  735.67.401  . 

514.0 

All  projects  Ad  Volorem  financing  unless  noted :  (b)  Approved  Bond  Issue, 
(n)  Proposed  Bond  Issue  j  (r)  Revenues;  (gjGasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS    OF  DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

I969-70 

I970-7I        THROUGH  1972-73 

702 

735.67 .402 

Municipal  Railway,  various  locations,  cable  car  track 
replacement . 

1,140. On 

703 

735.67.403 

Municipal  Railway,  Twin  Peaks  Tunnel,  replace  track. 

973  . On 

704 

735.67.404 

Municipal  Railway,  Judah  St.,  reconstruct  track. 

PROJECT  735.67.404  AND  THE  FOLLOWING  TWO 
PROJECTS  (735.67.405  AND  507)  SHOULD  BE 
SCHEDULED  FOR  COMPLETION  BY  THE  TIME  RAPID 
TRANSIT  OPERATIONS  BEGIN. 

1 ,961 .On 

705 

735.67.405 

Municipal  Railway,  Taraval  St.  ,  reconstruct  track. 

l,Sl0.6n 

705 

735.67.406 

Municipal  Railway,  Elkton  Shops,  replacement. 

945. On 

707 

735.67.407 

Municipal  Railway,  Outer  Market  Substation,  new 
construction . 

SPECIFIC  SITE  FOR  PROJECT  735.67.407  IS  SUB- 
JECT TO  REVIEW  BY  THE  CITY  PLANNING  COMMIS- 
SION. 

619 .On 

708 

735  .  67  .408 

Municipal  Railway,  Outer  Market  Substation^  rearrange 
feeders . 

231  .On 

709 

735.67.409 

Municipal  Railway,  Ocean  Ave.  Substation,  new  con- 
struction . 

507. On 

710 

735.67.410 

Municipal  Railway,  Ocean  Ave.,  rearrange  feeders. 

40 .  On 

711 

735.67.501 

Municipal  Railway,  Powell  St.  ,  cable  car  track  replacement. 

385. On 

712 

735.67.502 

Municipal  Railway,  Sunset  Tunnel,  reconstruct  track. 

391 .On 

713 

735.67.503 

Municipal  Railway,  Geary  Carhouse ,  reconstruction. 

200. On 

714 

735.67.504 

Municipal  Railway,  Forest  Hill  Station,  install  escalators. 

978. On 

All  proiects  Ad  Valorem  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN  THOUSANDS    OF  DOLLARS' 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968-  69 

I969-70 

I970-7I        THROUGH  1972-73 

715 

735.67.505 

Municipal  Railway,  Taraval  St.  Substation,  new  construction 

SPECIFIC  SITE  FOR  PROJECT  735.  57.  505  IS  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

509. On 

716 

735.67.506 

Municipal  Railway,  Taraval  St.  Substation,  rearrange  feeders. 

38.  5n 

717 

735.67.507 

Municipal  Railway,  Church  St.,  reconstruct  track . 

PROJECT  735.57.  507  SHOULD  BE  COORDINATED 
WITH  PROJECT  670.67.205. 

1,025. On 

718 

735.67.601 

Municipal  Railway,  Ocean  View,  reconstruct  track. 

PROJECT  735.67.501  SHOULD  BE  COORDINATED 
WITH  PROJECTS  425.67.504  AND  670. 67. 410. 

623. On 

719 

735.67.602 

Municipal  Railway,  office  building,  new  construction. 

SPECIFIC  SITE  FOR  PROJECT  735.67.  602  IS  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

3, .455.  On 

720 

745.67.401 

Water  Department,  Suburban  Division  Headquarters,  new 
facilities . 

462. Or 

721 

745.67.402 

Water  Department,  Bemal  Heights  area,  new  tank. 

PROJECT  745.67.402  SHOULD  BE  COORDINATED 
WITH  PROJECT  656.57.506. 

SPECIFIC  SITE  AND  PRELIMINARY  PLAN  ARE  SUB- 
JECT TO  REVIEW  BY  CITY  PLANNING  COMMISSION. 

125. Or 

722 

745.67.403 

Water  Department,  Balboa  Reservoir,  feeder  mains. 

2, 850. Or 

723 

745.67.404 

Water  Department,  Northeast  Sunset  system,  feeder  mains. 

2, 000. Or 

724 

745.67.501 

Water  Department,  various  City  reservoirs ,  modifications. 

500. Or 

All  projects  Ad  Valorenn  financing  unless  noted ;  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue  1  (r)  Revenues:  (q)  Gas  Tax:  (o)  Other  Sources 
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1970-71  THROUGH  1972-73  FISCAL  YEARS 


LINE 

PROJECT 

PROJECT 

COST  IN   THOUSANDS  OF 

DOLLARS* 

NO. 

IDENTIFICATION 
NO. 

PROJECT  DESCRIPTION 

1967-68 
FUNDED 

1968  -  69 

1969-  70 

I970  -  71 

THROUGH  1972-73 

725 

745.67.502 

Water  Department,  Northeast  Sutro  system ,  feeder  mains. 

250. Or 

726 

745.67.503 

Water  Department,  Sunol  Valley  Filtration  Plant,  construction 
(Stage  II) . 

2, 800. On 

727 

745.57.504 

Water  Department,  Northeast  Reservoir,  new  construction 

SPECIFIC  SITE  AND  PRELIMINARY  PLAN  ARE  SUBJECT 
TO  REVIEW  BY  CITY  PLANNING  COMMISSION. 

1,500. On 

728 

745.67.505 

Water  Department,  Lake  Honda  Reservoir,  rehabilitation. 

PROJECT  745.67.505  SHOULD  BE  COORDINATED  WITH 
PROJECT  670.67.115. 

THE  WATER  DEPARTMENT  SHOULD  EXPLORE  THE 
FEASIBILITY  OF  UTILIZING  THE  ROOF  OF  THE 
RESERVOIR  FOR  RECREATIONAL  PURPOSES. 

6, 000. On 

729 

755. 67.302 

Hetch  Hetchy,  New  Moccasin  Powerhouse,  additional 
generating  units . 

15, 000. On 

730 

755.67.303 

Hetch  Hetchy,  Holm  Powerhouse,  additional  generating  units. 

7, 000. On 

731 

755.67.401 

Hetch  Hetchy,  Lake  Eleanor,  construct  new  dam. 

10, 000. On 

732 

755.67.402 

Hetch  Hetchy,  Moccasin-Newark  Transmission  Line,  extension 
to  International  Airport. 

6, 000. On 

733 

755.67.501 

Hetch  Hetchy,  Moccasin  Lower  Dam,  spillway  gates. 

200. Or 

734 

755.67.502 

Hetch  Hetchy,  Ward's  Ferry,  new  powerhouse. 

30, 000. On 

735 

755.67.601 

Hetch  Hetchy,  various  reservoirs,  storage  recorders. 

300. Or 

*AII  projects  Ad  Valorem  financing  unless  noted:  (b)  Approved  Bond  Issue; 
(n)  Proposed  Bond  Issue;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 


1970-71  THROUGH  1972-73  FISCAL  YEARS 


PROJECT 
IDENTIFICATION 
NO. 


PROJECT  DESCRIPTION 


PROJECT   COST  IN   THOUSANDS    OF  DOLLARS' 


I96y-  68 
FUNDED 


1968  -  69 


I969-70 


I970-7I 


THROUGH  1972-73 


COST  SUMMARY 


Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 


TOTAL 


BALANCES  BROUGHT  FORWARD:   Multi-phased  Projects 

Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 


TOTAL 


RECAPITULATION 

Ad  Valorem  Tax 
Proposed  Bonds 
Gas  Tax 
Revenue 
Other  Sources 
Approved  Bonds 


GRAND  TOTAL 


8,175.2 
260,447.7 
20,605.5 
11  ,187.0 


300,415.4 


5,133.4 
57,108 .2 
11  ,912.0 
13,961 .0 
5,090.0 
3,384.2 


96,588.8 


13,308. 
317,555. 
32,517. 
25,148. 


090 
384 


397,004.2 


All  projects  Ad  Valorem  finoncing  unless  noted:  (b)  Approved-  Bond  Issue; 
(n)  Proposed  Bond  Issue ;  (r)  Revenues;  (g)GasTax;  (o)  Other  Sources 
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i 


PALACE  OF   FINE  ARTS 


The  Palace  of  Fine  Arts,  designed  by  the  noted 
architect  Bernard  Maybeck,  was  built  for  the  1915  Pan- 
ama-Pacific International  Exposition  commemorating 
the  opening  of  the  Panama  Canal.  Since  the  Exposition 
closed,  the  main  building  located  behind  the  rotunda 
was  used  for  tennis  courts,  festivals  and  City  storage. 
The  original  Palace  constructed  with  nonpermanent 
materials  was  in  recent  years  continually  subject  to 
deterioration  and  vandalism. 

Originating  with  a  $2  million  gift  from  industri- 
alist Walter  S .  Johnson,   a  plan  for  the  restoration  of 
the  Palace  was  initiated.    Total  reh-abilitation  of  the 
Palace  of  Fine  Arts  including  all  alternates  would  cost 
an  estimated  $12  million.    Restoration  in  monolithic 
concrete  of  the  rotunda ,  the  north  and  south  colon- 
nades without  end  pylons  and  the  main  building  ex- 
clusive of  ornamentation,   cost  $7.7  million.  Funds 
available  for  the  partial  restoration  comprise  the  origi- 
nal gift  from  Mr.  Johnson,  together  with  $334,000  in 
accrued  interest,  $2  million  in  matching  State  funds, 
$1 .8  million  in  bonds  approved  by  San  Francisco  voters 
in  1959,  a  contribution  of  $750,000  from  the  Palace  of 
Fine  Arts  League  and  an  $850,000  appropriation  in  the 
1964-65  City  budget. 

The  rotunda,  situated  along  the  shore  of  a  natu- 
ral lagoon,  has  a  dome  162  feet  high  and  116  feet  in 
diameter.  The  semi-circular  main  building  is  950  feet 
long,  140  feet  wide ,  with  a  45-foot  ceiling  and  an  outer 
circumference  of  1,100  feet.  The  reconstructed  Palace 
of  Fine  Arts  was  rededicated  on  October  1  ,  1967  . 
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san  francisco  CAPITAL 

IMPROVEMENT  PROGRAM 


project  index  and 
departmental  summary 
1967-68  through  1972-73 

department  of  city  planning  •  October  1967 


The  Departmental  Summary  is  essentially  an  index  of  the  813  projects  which  have 
been  submitted  or  considered  for  inclusion  in  the  Capital  Improvement  Program  for 
1967-68  through  1972-73  .   The  Summary  is  organized  in  the  following  manner: 

a)  Departments  are  listed  according  to  budget  index  numbers  in  ascending  se- 
quence rather  than  alphabetically.  This  facilitates  the  use  of  the  Project 
Identification  Number  (P.I.N.)  explained  below. 

b)  Individual  projects  appear  in  ascending  order  according  to  the  eight  digit 
Project  Identification  Number  which  has  three  components: 

1 .  The  first  three  digits  indicate  the  budget  index  number,  permit- 
ting close  coordination  between  the  annual  budget  and  the  pro- 
posed six-year  capital  improvement  schedule. 

2.  The  second  pair  of  numbers  reflects  the  year  the  project  was  first 
submitted  to  the  City  Planning  Commission. 

3.  The  first  space  of  the  last  three  digits  shows  the  year  following 
submittal  that  the  Department  requested  funds  to  initiate  the 
project;  the  last  two  spaces  indicate  the  departmental  priority 
within  the  requested  budget  year. 

The  Project  Identification  Number  will  remain  constant  during  the  life  of  the 
project. 

The  Summary  contains  data  on  the  current  budget  and  number  of  employments  for 
each  department  as  well  as  a  table  showing  the  total  number  of  projects  submitted, 
deferred  and  abandoned.  Following  this ,  for  each  submitting  department,  is  a  finan- 
cial summary  of  the  recommended  six-year  program  indicating  source  of  funds.  General 
policy  statements  applicable  to  a  department's  entire  schedule  that  were  contained  in 
the  City  Planning  Commission's  January  20,  1967,  report  are  listed  next  in  bold  type. 

A  brief  description  of  each  project  then  is  provided  with  a  page  reference  to  that 
section  of  the  six-year  schedule  in  which  a  recommended  item  appears  witn  full  cost 
data  and  a  more  extensive  description.  Following  the  project  description  is  a  listing 
of  the  general  priority  assigned  by  the  City  Planning  Commission,  and  the  recom- 
mended year  of  initial  funding  for  a  project  or  a  statement  that  it  has  been  deferred  or 
abandoned.   The  last  column  shows  the  total  cost  of  the  submittal. 

The  City  Planning  Commission's  general  priorities  are  indicated  by  the  following 
symbols: 

"A"     -  Essential 
"B"     -  Desirable 
"C"     -  Acceptable 
"D"     -  Deferrable 
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An  ESSENTIAL  rating  was  assigned  to  those  proposals:   1)  which  complement  a 
declared  executive  or  legislative  policy  or  a  previously  approved  bond  issue,  2) 
which  are  required  to  complete  a  partially-funded  public  facility,  and  3)  which  are 
necessary  to  the  safety,  health  and  convenience  of  the  general  public. 

A  DESIRABLE  rating  was  assigned  to  those  meritorious  proposals:  1)  which  do 
not  qualify  as  essential  but  would  nonetheless  yield  economic,  social,  cultural  and 
aesthetic  benefits  to  the  entire  City  or  to  a  designated  service  area,  and  2)  which 
would  contribute  to  the  physical  conservation  or  rehabilitation  of  a  neighborhood. 

An  ACCEPTABLE  rating  was  assigned  to  those  other  meritorious  proposals  which 
appear  to  meet  a  significant  public  need  but  in  the  current  situation  suffer  from  unre- 
solved questions  such  as  incomplete  justification,  inadequate  financing,  and  an  un- 
certain impact  upon  other  public  programs. 

A  DEFERRABLE  rating,  for  indefinite  postponement  or  for  abandonment,  was  given 
to  those  projects  which  pose  serious  questions  as  to  need,  cost,  planning  or  justifi- 
cation. 

It  should  be  stressed  that  78  projects  with  a  dollar  volume  of  $54,466,100  have 
been  deferred  orabandoned  on  the  recommendation  either  of  the  City  Planning  Commis- 
sion or  the  Capital  Improvement  Advisory  Committee.  These  do  not  appear  in  the 
yearly  increments  of  the  recommended  Program  for  1967-58  through  1972-73  . 

Where  appropriate  in  the  departmental  tabulation,  specific  policy  recommen- 
dations of  the  City  Planning  Commission  referring  to  individual  projects  are  presented 
in  bold  type . 

All  amounts  shown  in  the  Departmental  Summary  and  Project  Index  are  in  thou- 
sands of  dollars .  < 


ASSESSOR 


Authorized  Departmental  Employments  (1967-58):  133 
Approved  Departmental  Budget  (1967-68):  $1,973.1 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  1 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 

Ad  Valorem  Tax  $34. 1 

TOTAL  COST  OF  PROGRAM  $34.1 

Line  CPC.        Fiscal  Total 

Ref.  P.I.N.  Project  Description  Rating      Year  Cost 

215         115.67.101       Office  alterations  A  1968-69  34.1 


CITY  ATTORNEY 

Authorized  Departmental  Employments  (1967-68):  61 
Approved  Departmental  Budget  (1967-68):  $543.1 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  2 
Projects  Deferred  2 
Projects  Abandoned 

PROJECTS  117.67.101-102  HAVE  BEEN  DEFERRED  PENDING 
RECOMMENDATIONS  OF  THE  SURVEY  OF  OFFICE  SPACE  RE- 
QUIREMENTS IN  THE  CIVIC  CENTER  AREA 

Line  CPC         Fiscal  Total 

Ref.  P.I.N.  Project  Description  Rating      Year  Cost 


117.67.101       Install  air  conditioning  D  (deferred) 

117.  67.  102       Space  study  D  (deferred) 


CIVIL  SERVICE 

Authorized  Departmental  Employments  (19  67-68):  68 
Approved  Departmental  Budget  (1967-58):  $802.8 

Six-year  Departmental  Capital  Improvement  Program: 


Projects  Submitted  3 
Projects  Deferred  3 
Projects  Abandoned 


PROJECTS  121.67.101-103  HAVE  BEEN  DEFERRED  PENDING 
RECOMMENDATIONS  OF  THE  SURVEY  OF  OFFICE  SPACE  RE- 
QUIREMENTS IN  THE  CIVIC  CENTER  AREA 


Line 
Ref. 


P.I.N. 


Project  Description 


CPC 
Rating 


Fiscal 
Year 


Total 
Cost 


121.57.101       Space  study  D  (deferred) 

121  .  67.  102       Rooms,  acoustical  treatment  D  (deferred) 

121  .  67.  103       Room  52B,  remodel  storage  D  (deferred) 
room 


DISTRICT  ATTORNEY 

Authorized  Departmental  Employments  (1967-68):  68 
Approved  Departmental  Budget  (1957-68)  $905.9 

Six-year  Departmental  Capital  Improvement  Program: 


Projects  Submitted  5 
Projects  Deferred 
Projects  Abandoned 


Cost  Summary: 

Approved  Bond  s  $17.3 

TOTAL  COST  OF  PROGRAM  $17.3 


Line  CPC  Fiscal  Total 

Ref.            P.I.N.             Project  Description  Rating  Year  Cost 

45  141  .67.101       Enlarge  library                             A  1967-68  5.5 

46  141  .67.102       Complaint  Division,  install          B  1967-68  2.0 

partitioning 
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DISTRICT  ATTORNEY  (continued) 


Line  CPC  Fiscal  Total 

Ref .            P.I.N.             Project  Description  Rating  Year  Cost 

47  141  .  57.  103       Third  floor,  office  sound-             A  1967-68  5.5 

proofing 

48  141.67.104       Various  rooms,  alterations            B  1967-68  2.9 

49  141  .  67.  105       Room  32  0,  modifications  and         B  1967-68  1.4 

install  counter 


FIRE  DEPARTMENT 

Authorized  Departmental  Employments  (19  67-68):  1762 
Approved  Departmental  Budget  (1967-68):  $19,136.1 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  40 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 

Ad  Valorem  Tax  $  477.2 

Proposed  Bonds  11,308.0 

Approved  Bonds  2,955.0 

TOTAL  COST  OF  PROGRAM  14,740.2 

STUDIES  SHOULD  BE  INITIATED  AT  THE  DEPARTMENTAL  LEVEL  TO 
INVESTIGATE  RE-USE  POSSIBILITIES  OF  AREAS  AND  BUILDINGS  TO 
BE  VACATED  UPON  COMPLETION  OF  THE  FIRE  STATION  CON- 
STRUCTION PROGRAM 

Line  CPC         Fiscal  Total 

Project  Description  Rating      Year  Cost 

AWSS,  study  new  standards  A  1969-70  60.0 

AWSS,  feasibility  study  A  1969-70  30.0 

Pumping  Station  2  ,  sanitary  A  1967-68  22.0 

connections 

Engine  Co.  48,  modernize  A  1970-73  18.0 

quarters 

Various  firehouses,  install  A  1969-70  7.7 

security  devices 

Engine  Co.  3 ,  reconstruct  A  1967-68  279.0 

firehouse 


Ref. 

P 

I.N 

356 

145 

67. 

101 

357 

145 

67. 

102 

50 

145 

57. 

103 

468 

145 

67. 

104 

358 

145 

57. 

105 

51 

145 

67. 

106 

154 


FIRE  DEPARTMENT  (continued) 


Line  CPC        Fiscal  Total 

Ref.            P.I.N.             Project  Description  Rating     Year  Cost 

52  145.67.107       Engine  Cos .  1 7  and  18 ,  recon-  A           1967-68  285,0 

struct  firehouses 

53  145.67.108      Engine  Co.  19  and  Tmck  Co.  1 ,  A          1967-68         271  .0 

reconstruct  firehouses 

54  145.67.  109       Engine  Co.  2,  reconstruct  A           1967-68  279.0 

firehouse 

55  145.67.110      Engine  Cos  .8  and  16,  recon-  A          1967-68  453.0 

struct  firehouses 

469  145.67.111      Various  firehouses ,  new  par-  A          1970-73  5.5 

tltions  and  alterations 

359  145.67.112      Engine  Co.  42 ,  enlarge  A          1969-70  13.8 

kitchen 

360  145.67.113      Engine  Co.  49 ,  enlarge  A          1969-70  8.5 

kitchen 

361  145.67.114      Engine  Co.  26 ,  pave  frontage  A          1969-70  5.6 

362  145.67.115       Various  firehouses,  install  A           1969-70  20.0 

automatic  overhead  doors 

56  145.67.116      Engine  Co.  43 ,  relocate  fire-  A          1957-68  310.0 

house 

57  145.  57.  117      Engine  Co.  3  6,  replace  fire-  A          1967-68  310.0 

house 

58  145.67.118       Engine  Co.  33 ,  replace  fire-  A           1967-68  310.0 

house 

59  145.67.119       Engine  Co.  37 ,  relocate  fire-  A           1967-68  458.0 

house 

216         145.67.120      Fire  protection  facilities  A          1968-59  60.0 

470  145.67.  121       Training  Center,  construct  B           1970-73  13.7 

storage  building 

471  145.67.122       Engine  Co.  25 ,  repair  hose  B           1970-73  8.0 

racks  and  enclose  yard 

472  145.67.123       Twin  Peaks  Reservoir,  pave  B           1970-73  5.6 

access  road  &  parking  area 

473  145.  67.  124       Jones  St.  tank,  provide  park-  B           1970-73  2.7 

ing  space 

474  145.67.125       Engine  Co.  9 ,  replace  stair-  B           1970-73  13.0 

way 

60  145.67.126       Fire  protection  facilities ,  Re-  A           1957-68  127.0 

development  Area .  E-1 

61  145.67.127       AWSS,  alterations  &  exten-  A           1957-68  500.0 

slons,  Redev.  Area  A-2 

475  145.  67.128       AWSS ,  Pumping  Station  2,  replace  A  1970-73  320.0 

steam  turbine  with  diesel  engine 


FIRE  DEPARTMENT  (continued) 


P.I.N  ■  Project  Description 

145.57.201       AWSS,  Pumping  Station  1,  re- 
place steam  turbine  with 
diesel  engine 

145.67.401  AWSS,  alterations  and  exten- 
sions, Redev.  Area  D-1 

145.  67.402  AWSS,  extension,  vicinity  3rd 
St.  and  Oakdale  Ave. 

145  .67  .403       AWSS,  extension,  Bayview 
District 

145.67.404       AWSS,  extension.  Forest 
Knolls  area 

145  .67.405  AWSS,  extension.  West  Por- 
tal District 

145.67.406  AWSS,  extension.  Outer  Mis- 
sion District 

145.  67  .407  AWSS,  extension,  Ingleside  & 
St.  Francis  Wood  area 

145.67.408  AWSS,  extension,  Lake  Merced 
District 

145.67.409  AWSS,  extension.  Silver  Ave. 
connection 

145.67.410  AWSS,  extension,  Sunset  Dis- 
trict 

145.67.411  Various  locations,  new  fire 
cisterns 


CPC 
Rating 


Fiscal 
Year 

1970-73 

1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 


Total 
Cost 

333.0 


490.0 
485.0 
445.0 
310.0 
1,950.0 
775.0 
1,100.0 
1,250.0 
1,200.0 
1  ,950.0 
255.0 


MUNICIPAL  COURT 

Authorized  Departmental  Employments  (1967-68)  156 
Approved  Departmental  Budget  (1967-68)  $2,054.0 

Six-year  Departmental  Capital  Improvement  Program 

Projects  Submitted  2 
Projects  Deferred  1 
Projects  Abandoned 

Cost  Summary: 

Ad  Valorem  Tax  $1.6 


TOTAL  COST  OF  PROGRAM 


$1.6 


MUNICIPAL  COURT  (continued) 


PROJECT  155.67.102  HAS  BEEN  DEFERRED  PENDING  RECOM- 
MENDATIONS OF  THE  SURVEY  OF  OFFICE  SPACE  REQUIREMENTS 
IN  THE  CIVIC  CENTER  AREA 


Line  CPC  Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating  Year  Cost 

217  155  .  67  .  101       Install  courtroom  directo-  A  1968-69  1  .6 

ries 

155.  67.  102       Renovate  courtrooms  and  D  (deferred) 

chambers 


POLICE  DEPARTMENT 

Authorized  Departmental  Employments  (1967-68)  2121 
Approved  Departmental  Budget  (1967-68)  $22,015.7 

Six-year  Departmental  Capital  Improvement  Program: 


Projects  Submitted  30 

Projects  Deferred 

Projects  Abandoned  4 


Cost  Summary: 

Ad  Valorem  Tax  $3,122.8 

Approved  Bonds  190.1 

TOTAL  COST  OF  PROGRAM  $3,312.9 


INTERDEPARTMENTAL  STUDIES  SHOULD  BE  INITLATED  TO  DEVELOP 
CRITERIA  FOR  A  POLICE  FACILITIES  LOCATION  PLAN.    SUCH  A 
PLAN  SHOULD  BE  ADOPTED  AS  PART  OF  THE  MASTER  PLAN 


Line 
Ref. 


62 


489 


P.I.N.  Project  Description 

161.67.101       Central  Police  Station  ,  new 
construction 

161  .  67  .  102       Central  Police  Station,  mod- 
ernize existing  facility 

161  .67  .  103       Northern  Police  Station,  new 
construction 

161.67.104       Potrero  Station,  new  con- 
struction 


CPC  Fiscal 
Rating  Year 


Total 
Cost 


A  1967-68  414.3 

A  (abandoned) 

C  1970-73  444.0 

C  1970-73  556.0 


155 


POUCE  DEPARTMENT  (continued) 


Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

63  161  .  67  .  105       Chief's  Suite,  install  sound-        A  1967-68  2  .7 

proofing 

64  161.67.106       Bureau  of  Inspectors ,  remodel  B           1967-68  10.8 

office 

65  161  .  67.  107       Hall  of  Justice,  parking  garage,  A           1967-68  8.3 

security  facilities 

66  161.67.108       Bureau  of  Criminal  Information,  A           1967-68             1  .6 

glass  partitions 

67  161  .  67.  109       City  Prison,  holding  tank,  pro-  A           1967-68  13.5 

vide  separate  facilities 

68  161.67.110      Crime  Laboratory,  alterations  A          1967-68  5.0 

69  161  .  67  .  111       Traffic  Department,  remodel  B  1967-68  16.9 

control  desk 

70  161.67.112       Hall  of  Justice,  police  park-        A  1967-68  15.1 

ing  area,  install  metal  enclosure 
161.67.113      Hall  of  Justice  garage,  auto-       A  (abandoned) 
matic  ventilation  controls 

363  161  .  67.  114      Potrero  Station ,  cycle  shelter       B  1969-70  2  .0 

&  juvenile  security  area 

364  161.67.115       Mission  Station,  install  venti-     A  1969-70  19.5 

lation  system 

71  161.67.116       Southern  Station,  acoustical         B  1967-68  2.2 

control 

72  161  .  67.  117       City  Prison,  remodel  women's       B  1967-68  37.5 

section 

73  161.67.118       City  Prison,  new  plumbing  A  1967-68  9.1 

fixtures 

74  161.67.119       City  Prison,  install  telephone       A  1967-68  2.7 

jacks 

75  161.67.120      City  Prison,  electric  door  con-     B  1967-68  3.8 

trol  system 

76  161.67.121       Hall  of  Justice,  miscellaneous      B  1967-68  3.0 

alterations 

77  161  .  67.  122       City  Prison ,  closed  circuit  TV       B  1957-68  47.0 

system 

78  161  .  67.123      Hall  of  Justice ,  property  room ,     B  1967-58  1  .7 

additional  alarm  system 

79  151.67.124       Bureau  of  Community  Relations ,    B  1967-68  6.5 

office  alterations 

161  .  67.  125      Police  Academy,  wrestling  mat     A  (abandoned) 
tie-downs 
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POUCE  DEPARTMENT -(continued) 


Line  CPC         Fiscal  Total 

Ref.            P.I.N.             Project  Description  Rating      Year  Cost 

80          161  .  67  .  125       Hall  of  Justice,  various  B           1957-68  2.7 
locations,  tackboards 

161  .  57.  127       Hall  of  Justice,  Press  Room,  B  (abandoned) 
acoustical  treatment 

490  151  .  67  .201       Ingleside  Station ,  new  con-  C           1970-73  570.0 

struction 

491  151  .57  .  301       Richmond  Station,  new  con-  C          1970-73  502.0 

struction 

492  151  .67.302      Taraval  Station ,  new  con-  C          1970-73  515.0 

struction 


SOCIAL  SERVICES 

Authorized  Departmental  Employments  (1957-58)  1099 
Approved  Departmental  Budget  (1967-68)  $58,529.9 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  11 
Projects  Deferred 
Projects  Abandoned  3 

Cost  Summary: 

Ad  Valorem  Tax  $  66.5 

Proposed  Bonds  2,500.0 

TOTAL  COST  OF  PROGRAM  $2,556.5 

THE  APPROVAL  OF  PROJECTS  159.67.102  AND  108  SHOULD  NOT  BE 
CONSTRUED  AS  A  LONG-TERM  ENDORSEMENT  FOR  CONTINUING 
THE  PRESENT  USE  OF  585  BUSH  STREET 


Line 

CPC 

Fiscal 

Ref. 

P 

I.N. 

Project  Description 

Rating 

Year 

365 

169 

57.101 

1665  Mission  St.,  acquire 

A 

1969-70 

land  &  existing  building 

356 

169 

57.102 

585  Bush  St.  ,  partitions 

A 

1969-70 

218 

169 

67.103 

1680  Mission  St.  ,  install 

A 

1968-69 

partitions 

Total 
Cost 

2,500.0 

12.5 

8.6 


1 


DEPARTMENT  OF  SOCIAL  SERVICES  (continued) 


Line 
Ref. 

367 

368 

369 


493 
370 


CPC  Fiscal 
P.I.N.  Project  Description  Rating  Year 

159.67.104  150  Otis  St.  ,  convert  A  1969-70 
transcription  room 

169.67.105  150  Otis  St.  ,  create  offices  A  1969-70 
&  meeting  room 

169.67.106  150  Otis  St.  ,  install  par-  A  1969-70 
titions 

169.67.107  1680  Mission  St. ,  building  A  (abandoned) 
maintenance  &  install  par- 
titions 

169.  67.108       585  Bush  St.  ,  modernization  A  1970-73 

170.67.101  Rehabilitation  Center,  install  A  1969-70 
ventilation 

170.67.102  Rehabilitation  Center,  enclose  A  (abandoned) 
terrace 

170.67.190       1680  Mission  St.  ,  landscape  A  (abandoned) 
gore  comer 


Total 
Cost 

7.8 

4.4 

1.6 


18.6 
13.0 


SHERIFF 

Authorized  Departmental  Employments  (1967-68) 
Approved  Departmental  Budget  (1967-68) 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  2  3 

Projects  Deferred 
Projects  Abandoned  1 

Cost  Summary: 

Ad  Valorem  Tax  $1,060.0 
Approved  Bonds  78.5 

TOTAL  COST  OF  PROGRAM  $1,138.5 


200 
$2,511.2 


Line 
Ref. 

371 

219 


P.I.N.  Project  Description 

173.67.  101       County  Jails  2  and  4,  auto- 
matic sprinkler  system 

173.  67.  102       County  Jails  2  and  4,  sewage 
treatment 


CPC 
Rating 

A 

A 


Fiscal 
Year 


1969-70 
1968-69 


Total 
Cost 


40.0 
280.0 


SHERIFF  (continued) 

Line  CPC         Fiscal  Total 

Ref.  P.I.N.  Project  Description  Rating      Year  Cost 

372  173.67.  103       County  Jail  2 ,  electrical  ser-  A  1969-70  14.0 

vice  for  water  supply  system 

81  173.67.104      County  Jails  2  and  4,  recon-  A  1967-68  21  .5 

struct  electrical  service 
facilities 

373  173.67.105       County  Jail  2 ,  remodel  visi-  A  1969-70  12.0 

tors  room 

494  173.67.106       County  Jail  2 ,  property  storage  B  1970-73  3.1 

room 

495  173.67.107       County  Jail  2 ,  remodel  clothing  B  1970-73  6.8 

storage  area 

82  173.  67  .  108       County  Jail  1  ,  extend  public  ad-  B  1967-68  14.5 

dress  system 

496  173.  67.109       County  Jail  2 ,  constmct  re-  B  1970-73  33.7 

taining  wall 

497  173  .  67.110       County  Jail  2 ,  new  feed  stor-  C  1970-73  11  .0 

age  building 

498  173.  67.  111       County  Jail  2 ,  new  chicken  C  1970-73  19.8 

house 

499  173.67.112       County  Jail  2 ,  new  cattle  feed  C  1970-73  58.8 

storage  building 

500  173  .67.  113       County  Jail  2 ,  farm  produce  C  1970-73  53.4 

storage  building 

501  173.67.114       County  Jail  2 ,  carport  for  B  1970-73  46.0 

vehicles 

502  173.67.115       County  Jails  2  and  4 ,  resur-  B  1970-73  30.0 

face  access  roads 

503  173.  67.  116       City  Hail,  remodel  Room  333  B  1970-73  10.4 

83  173.  67.  117       Hall  of  Justice ,  install  closed  B  1967-68  64.0 

circuit  TV 

173  .  67.118       County  Jails  2  and  4,  study  of  A  (abandoned) 
waste  disposal 

84  173.67.119      County  Jail  2 ,  shower  faciU-  A  1967-68  195.0 

ties 

85  173.  67.  120       County  Jail  2 ,  stainless  steel  A  1967-68  123.5 

tables 

86  173.  67.  121       County  Jail  2 ,  additional  bunks  A  1967-68  37.0 

87  173.  67  .  122       County  Jail  2 ,  new  toilets  A  1967-68  6.0 

88  173.67.123       County  Jail  2 ,  new  classrooms  A  1967-68  58.0 
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SUPERIOR  COURT 


Authorized  Departmental  Employments  (1967-68)  83 
Approved  Departmental  Budget  (1967-68)  $1  ,397.4 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  2 
Projects  Deferred  2 
Projects  Abandoned 


Line 
Ref. 


PROJECTS  179.67.101-102  HAVE  BEEN  DEFERRED  PENDING 
RECOMMENDATIONS  OF  THE  SURVEY  OF  OFFICE  SPACE  RE- 
QUIREMENTS IN  THE  CIVIC  CENTER  AREA 


P.I.N.  Project  Description 

179.  67.  101      Various  courtrooms,  air  con- 
ditioning 

179.  67.  102      Various  courtrooms,  remodel 
jury  boxes 


CPC 
Rating 

D 

D 


Fiscal 
Year 

(deferred) 
(deferred) 


Total 
Cost 


YOUTH  GUIDANCE  CENTER- JUVENILE  COURT 

Authorized  Departmental  Employments  (1967-68)  266 
Approved  Departmental  Budget  (1967-68)  $3,401.2 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  5 
Projects  Deferred 
Projects  Abandoned  2 

Cost  Summary: 

Ad  Valorem  Tax  $  244.0 

TOTAL  COST  OF  PROGRAM  $  244.0 

THE  JUVENILE  COURT  SHOULD  UNDERTAKE  A  FEASIBILITY  STUDY 
FOR  THE  TRANSFER  OF  THE  CUSTODIAL  FUNCTION  OR  ALTERNA- 
TIVELY FOR  THE  TRANSFER  OF  THE  DETENTION  FUNCTION  TO 
ANOTHER  LOCATION 
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YOUTH  GUIDANCE  CENTER  -  JUVENILE  COURT  (continued) 


Line 
Ref. 


220 
374 


375 


P.I.N.  Project  Description 

186.67.101  Administration  building, 
alterations 

186.67.102  Dependency  Cottages,  con- 
struct covered  walk 

186.  67.103      Administration  building ,  con- 
struct additional  floor 

186.57.104  Detention  Cottages ,  alter- 
ations 

186.67.105  Administration  building,  pro- 
bation offices 


CPC 
Rating 

A 

A 

D 

A 

A 


Fiscal 
Year 


Total 
Cost 


1968-  69  14.4 

1969-  70  103.6 
(abandoned) 
1969-70  126.0 
(abandoned) 


LOG  CABIN  RANCH  SCHOOL- JUVENILE  COURT 

Authorized  Departmental  Employments  (1967-68)  19 
Approved  Departmental  Budget  (1967-68)  $379.8 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  5 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 

Ad  Valorem  Tax  $168,3 

TOTAL  COST  OF  PROGRAM  $168.3 


Line 
Ref. 

376 

377 

378 
379 
380 


P.I.N.  Project  Description 

187.  67.  101  Construct  covered  walk 

187.67.102  Construct  sewage  treatment 
and  lab.  building 

187.67.103  Construct  new  chapel 

187.67.104  Construct  staff  housing 

187.57.105  Construct  equipment  building 


CPC  Fiscal 
Rating  Year 


1969-70 
1959-70 

1969-70 
1969-70 
1969-70 


Total 
Cost 

12.0 

43.0 

6.3 
70.0 
37.0 


CALIFORNIA  ACADEMY  OF  SCIENCES 


Authorized  Departmental  Employments  (1967-68)  24 
Approved  Departmental  Budget  (1967-68)  $488.0 

Six-year  Departmental  Capital  Improvement  Program: 


Projects  Submitted  19 
Projects  Deferred 
Projects  Abandoned  1 


Cost  Summary: 

Ad  Valorem  Tax  $  445.8 

Other  Sources  4,716.0 

TOTAL  COST  OF  PROGRAM  $5,161.8 


ADVANCE  PLANNING  FOR  PROPOSED  NEW  CONSTRUCTION  OR 
ENLARGEMENT  SHOULD  BE  COORDINATED  WITH  THE  DEPARTMENT 
OF  CITY  PLANNING.    FINAL  PLANS  ARE  SUBJECT  TO  REVIEW  BY  THE 
CITY  PLANNING  COMMISSION. 


Line 
Ref. 


89 

1 

381 
221 
504 
505 
506 
507 
508 
509 


P.I.N. 

213.67.101 
213.67.102 
213.67.103 
213.67.104 
213.67.105 
213.67.106 
213.67.107 
213.67.108 
213.67.109 
213.67.110 
213.67.111 


CPC 
Rating 


Project  Description 

North  American  and  African 
Halls ,  coordinating  study 
Facade  Building,  new  con- 
struction 

North  American  Hall,  renovate 
ceilings 

Steinhart  Aquarium,  quarantine 
&  storage  area 
Steinhart  Aquarium,  swamp 
area,  ventilation 
North  American  Hall,  alter- 
ations to  heating  system 
Steinhart  Aquarium,  balance 
environmental  water  systems 
Steinhart  Aquarium,  balance  air 
ventilating  systems 
North  American  Hall,  remodel 
diorama 

African  Hall,  replace  elevator 


North  American  Hall,  renovate  B 
restrooms 


Fiscal 
Year 


Total 
Cost 


(abandoned) 
1967-68  1,550.0 


1967-68 

1969-  70 
1958-69 

1970-  73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 


14.0 
31.0 
5.0 
43.5 
4.5 
3.2 
53.0 
71.0 
24.5 


CAUFORNIA  ACADEMY  OF  SCIENCES  (continued) 


Line  CPC         Fiscal  Total 

Ref.            P.I.N.             Project  Description  Rating      Year  Cost 

510  213.  67  .  112      Steinhart  Aquarium,  swamp  B           1970-73  5.2 

area,  install  suspended  ceiling 

511  213.67.113      African  Hall,  renovate  rest-  B           1970-73  28.3 

rooms 

512  213.67.114       Steinhart  Aquarium,  ground  B           1970-73  130.0 

water  removal  system 

90  213.  67.  115      African  Hall,  modernize  re-  A          1967-68  94.0 

search  department 

91  213.67.116      Hall  of  Science,  addiUonal  A          1967-68  312.0 

lab.  and  office  space 

222          213.  67.117       Francis  Scott  Key  statue ,  A           1968-69            32  .6 
relocation 

382  213.  67.301       Hail  of  Man,  construct  new  A           1969-70      1  ,385.0 

exhibit  building 

383  213.  67.302      Earth  History  Building,  new  A          1969-70      1  ,375.0 

construction 


COUNTY  CLERK  -  FINANCE  &  RECORDS 

Authorized  Departmental  Employments  (1967-68)  61 
Approved  Departmental  Budget  (1967-68)  $670.1 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  1 
Projects  Deferred  1 
Projects  Abandoned 

PROJECT  225.67.101  HAS  BEEN  DEFERRED  PENDING  RECOMMENDATIONS 
OF  THE  SURVEY  OF  OFFICE  SPACE  REQUIREMENTS  IN  THE  CIVIC  CENTER 
AREA 

Line  CPC         Fiscal  Total 

Ref.  P.I.N.  Project  Description  Rating      Year  Cost 

225.67.  101       City  Hall,  Room  317,  acousti-      D  (deferred) 
cal  ceiling 
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DEPARTMENT  OF  ELECTRICITY 

Authorized  Departmental  Employments  (1967-68)  111 
Approved  Departmental  Budget  (1967-68)  $1,111.7 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  2 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 

Ad  Valorem  Tax  $1  ,586.6 

TOTAL  COST  OF  PROGRAM  $1  ,586.6 

Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

92         233.67.101       Underground  Fire  and  Police  A  1967-68  1,565.1 

alarm  system 

384         233.67.102      Central  Radio  Facility,  under-  A  1969-70  21.5 

ground  wiring 


REAL  ESTATE 

Authorized  Departmental  Employments  (1967-68)  49 
Approved  Departmental  Budget  (1967-68)  $822  .7 

Six-year  Departmental  Capital  Improvement  Program: 


Projects  Submitted  12 
Projects  Deferred 
Projects  Abandoned  1 


Cost  Summary: 

Ad  Valorem  Tax  $  1  ,  333.1 

Proposed  Bonds  34,000.0 

TOTAL  COST  OF  PROGRAM  $35,333,1 

Line  CPC         Fiscal  Total 

Ref.            P.I.N.              Project  Description  Rating      Year  Cost 

93         245.67.101       Civic  Center  expansion  A          1967-68  575.0 

223         245.67.102      Civic  Auditorium,  side  cur-  A          1968-69  15,0 
tain  motors 
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REAL  ESTATE  (continued) 


Line 

CPC 

Fiscal 

Total 

Ref, 

P 

I.N. 

Project  Description 

Rating 

Year 

Cost 

224 

245 

67. 

103 

Civic  Auditorium,  central 
lighting  control 

A 

1968-69 

22.7 

385 

245 

67. 

104 

Brooks  Hall,  enlarge  garbage 
room 

A 

1969-70 

5.8 

— 

245 

57. 

105 

Ellis-O'Farrell  garage,  store 
ventilation 

A 

(abandoned] 

513 

245 

67. 

106 

Brooks  Hall,  entrance  enclo- 
sures and  heaters 

B 

1970-73 

7.8 

386 

245 

67. 

107 

Brooks  Hall,  operational  study 

A 

1969-70 

9.0 

514 

245 

67. 

108 

Civic  Auditorium,  partitions 

B 

1970-73 

5.8 

515 

245 

67. 

109 

Brooks  Hall,  install  freight 
elevators 

B 

1970-73 

88.0 

516 

245 

67. 

110 

Civic  Auditorium,  resurface 
balcony  floors 

B 

1970-73 

44.0 

225 

245 

67. 

190 

Land  acquisitions ,  Market  and 
7th  Streets 

A 

1968-69 

560.0 

517 

245 

67. 

690 

Yerba  Buena  Sports  and  Con- 

1970-73 

34,000. 

vention  Center,  new  construc- 


TAX  COLLECTOR  -  FINANCE  &  RECORDS 

Authorized  Departmental  Employments  (1967-68)  67 
Approved  Departmental  Budget  (1967-68)  $608.6 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  2 
Projects  Deferred  2 
Projects  Abandoned 

PROJECTS  261  .67.101-102  HAVE  BEEN  DEFERRED  PENDING  RECOM- 
MENDATIONS OF  THE  SURVEY  OF  OFFICE  SPACE  REQUIREMENTS  IN 
THE  CIVIC  CENTER  AREA 

Line  CPC         Fiscal  Total 

Ref.  P.I.N.  Project  Description  Rating      Year  Cost 

261.67.101  City  Hall,  Room  107,  venti-         D  (deferred) 
lation  system 

261.67.102  City  Hall,  Room  107,  light-         D  (deferred) 
ing  improvements 


WEIGHTS  AND  MEASURES 

Authorized  Departmental  Employments  (1967-68)  9 
Approved  Departmental  Budget  (1967-58)  $89.9 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  1 
Projects  Deferred 
Projects  Abandoned  1 

Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

265.67.101       Construct  meter  testing  A  (abandoned) 

facilities 

PURCHASING 

Authorized  Departmental  Employments  (1967-68)  79 
Approved  Departmental  Budget  (1967-68)  ~* 

*service  agency 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  16 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 

Ad  Valorem  Tax  $  384.6 

TOTAL  COST  OF  PROGRAM  $  384.6 


Line 

CPC 

Fiscal 

Total 

Ref. 

P, 

.I.N. 

Project  Description 

Rating 

Year 

Cost 

387 

311. 

.67. 

101 

Central  Shops ,  storage  area 
improvements 

A 

1969-70 

66.5 

388 

311, 

,67. 

102 

Central  Shops  ,  exhaust  fans 

A 

1969-70 

17.0 

389 

311, 

,67. 

103 

Central  Shops ,  construct  stor- 
age shed 

A 

1969-70 

22.0 

518 

311, 

,67. 

104 

Central  Shops  ,  new  machine 

B 

1970-73 

6.7 

shop  office 


PURCHASING  DEPARTMENT  (continued) 


Line 

CPC 

Fiscal 

Total 

Ref. 

P. 

I.N. 

Project  Description 

Rating 

Year 

Cost 

390 

311. 

67 

105 

Central  Shops ,  extend  air 

A 

1969- 

■70 

5 

and  power  facilities 

519 

311. 

67 

1 06 

Central  Shops,  covered  auto- 

B 

1970- 

73 

T  D  . 

n 
u 

mobile  storage  area 

391 

311. 

67 . 

107 

Central  Shops,  enlarge  shop 

A 

1969- 

■70 

1 2 . 

4 

entrance 

392 

311. 

67 . 

108 

Central  Shops  ,  truck  area 

A 

1969- 

■70 

21 . 

0 

lighting 

520 

311. 

67. 

109 

Central  Shops,  toilet  and  wash- 

- B 

1970- 

73 

6. 

5 

room  ventilation  system 

521 

311 . 

67. 

110 

Central  Shops,  toilet  facilities 

B 

1970- 

73 

4. 

1 

for  Bldg .  B 

522 

311. 

67. 

111 

Central  Shops,  fire  pump  test 

A 

1970- 

73 

14. 

S 

facility 

523 

311. 

67. 

112 

Central  Shops ,  enclose  service 

A 

1970- 

■73 

5. 

0 

station  working  area 

524 

311. 

67. 

113 

Central  Shops ,  relocate  gaso- 

B 

1970- 

•73 

43. 

3 

line  stations 

525 

311. 

67. 

114 

Central  Shops  ,  main  office , 

B 

1970- 

73 

2. 

4 

partitions 

526 

311. 

67. 

115 

Central  Shops,  regrade  and  re- 

B 

1970- 

73 

96. 

0 

pair  yard 

527 

311. 

67. 

116 

Central  Shops ,  fire  hose  test 

A 

1970- 

73 

15. 

5 

facility 

DEPARTMENT  OF  PUBLIC  WORKS  -  GENERAL  OFFICE 

Authorized  Departmental  Employments  (1967-68)  1801* 
Approved  Departmental  Budget  (1967-68)  $25,822.7* 

*  (Includes  all  Bureaus  and  Divisions  of  the  Department 
of  Public  Works) 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  8 
Projects  Deferred  2 
Projects  Abandoned 
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DEPARTMENT  OF  PUBLIC  WORKS  -  GENERAL  OFFICE  (continued) 


Cost  Summary: 

Ad  Valorem  Tax  $  1,608.2 

Proposed  Bonds  28,000.0 

Gas  Tax  80.0 

TOTAL  COST  OF  PROGRAM  $29,688.2 

PROJECTS  423.67  .  107-108  HAVE  BEEN  DEFERRED  PENDING 
RECOMMENDATIONS  OF  THE  SURVEY  O F  OFFICE  SPACE  RE- 
QUIREMENTS IN  THE  CIVIC  CENTER  AREA 

Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

2  423.  57  .  101       Misc.  reconstruction  &  re-  A  1967-68         1  ,122  .2 

placement,  public  buildings 

94         423.67.102      City  Hall,  study  of  electrical  A  1967-68  5.0 

service  needs 

226  423.67.103       Civic  Center  Building  A  1968-69       28,  175  .0 

227  423.  67  .  104       City  Hall,  Supervisors'  Cham-      A  1968-69  71  .0 

bers,  air  conditioning 

393  423.67.105       City  Hall  Annex,  modify  venti-     A  1969-70  75.0 

lation 

394  423.  57  .  106       2323  Army  Street,  2nd  story  A  1969-70  240.0 

addition,  Bldg.  A 
423.  67  .  107       City  Hall,  Room  282  ,  remodel       D  (deferred) 
meeting  room 

423.  67.  108      City  Hall,  Bureau  of  Engineer-     D  (deferred) 
ing,  ventilation  system 


DEPARTMENT  OF  PUBLIC  WORKS  -  SANITATION 

Authorized  Departmental  Employments  (1967-68):  * 
Approved  Departmental  Budget  (1967-68):  * 

(*See  "Department  of  Public  Works  -  General  Office"  for 
Departmental  Employments  and  Budget.) 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  46 
Projects  Deferred 
'Projects  Abandoned 
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DEPARTMENT  OF  PUBLIC  WORKS  -  SANITATION  (continued) 


Cost  Summary: 

Proposed  Bonds  $25,811.0 
Approved  Bonds  8,237.0 

TOTAL  COST  OF  PROGRAM  $34,048.0 

ALL  APPURTENANCES  AND  STRUCTURES  ARISING  ABOVE  GRADE 
ARE  SUBJECT  TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION 


Line 
Ref. 

95 

96 

97 
98 
99 
100 
101 
102 
103 
228 
229 
528 
529 
530 
531 
532 


P.I.N.  Project  Description 

425.67.101  Various  locations,  replace 
deteriorated  facilities 

425.67.102  Various  treatment  plants  & 
pumping  stations ,  improve- 
ments 

425.67.103  Turk-Taylor-6th  Sts.  sewer, 
increase  capacity 

425.67.104  26th  St.  Pumping  Station,  con- 
struct new  station 

425.  67.  105      2  2nd  Ave. sewer,  increase 
capacity 

425.67.106      Aquatic  Park  Beach,  extend 
outfall 

425.  67.  107      Army  St.  auxiliary  sewer,  con- 
struct sections 

425.  67.  108       Mission  St.-Mt.  Vernon  Ave. 

sewer,  increase  capacity 

425.  67.  109       Fulton  St.,  construct  auxiliary 
sewer 

425.67.201  Crescent  Avenue  sewer,  in- 
crease capacity 

425.67.202  Niagara  Avenue  sewer,  in- 
crease capacity 

425.67.203  Ridgewood  and  Hearst  Aves. 
area,  increase  sewer  capacity 

425.67.301  Ocean  Ave.  sewer,  increase 
capacity 

425.67.302  Lincoln  Way  auxiliary  sewers, 
increase  capacity 

425.  67.303      Army  St.  and  Third  St.  area, 

extend  sewers 
425.67.304      Waterloo  sewer,  increase 

capacity 


CPC  Fiscal 
Rating  Year 


1967-68 
1957-58 

1967-68 
1967-68 
1967-68 
1967-68 
1967-68 

1967-  68 
1957-68 

1968-  69 
1968-69 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 


Total 
Cost 

1,800.0 

4,200.0 

1  ,050.0 
1 ,120.0 
310.0 
275.0 
2,200.0 
798.0 
520.0 
76.0 
136.0 
554.0 
227.0 
535.0 
400.0 
310,0 


DEPARTMENT  OF  PUBUC  WORKS  -  SANITATION  (continued) 


Line  GPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

533  425.  67.  305      Vicente  St.  sewer,  increase         A  1970-73  580.0 

capacity 

534  425.67.306      Division  St.  auxiliary  sewer,       A  1970-73  360.0 

increase  capacity 

535  425.  67.307       Cayuga  auxiliary  sewer,  con-       A  1970-73  347.0 

struct  facilities 

536  425.67.308      Franklin  St.  sewer,  increase        A  1970-73  355,0 

capacity 

537  425.67.309       Quint  St.  sewer,  increase  A  1970-73  690.0 

capacity 

538  425.67.310      Fifth  St.  sewer,  reconstiuc-         A  1970-73  603.0 

tion 

539  425.67.401       Stanley  St.  sewer,  increase         A  1970-73  192.0 

capacity 

540  425.57.402       Ninth  Ave .  sewer,  increase  A  1970-73  408.0 

capacity 

541  425.67.403       Pine  St.  ,  replace  inadequate        A  1970-73  176.0 

sewer 

542  425.67.404      Cortland  Ave .  sewer,  increase     A  1970-73  280.0 

capacity 

543  425.67.405       Griffith  St.  ,  construct  main  A  1970-73  1,400.0 

trunk  sewer 

544  425,67.406       43rd  Ave.  sewer,  increase  A  1970-73  900.0 

capacity 

545  425.67.407       Fulton  St.  auxiliary  sewer,  in-     A  1970-73  393.0 

crease  capacity 

546  425.67.490       North  and  west  shorelines ,  -  1970-73  7,750.0 

storm  flow  and  treatment 

547  425.67.501       1 8th  St.  sewer,  increase  A  1970-73  885.0 

capacity 

548  425.67.502       10th  Ave.  sewer,  increase  A  1970-73  235.0 

capacity 

549  425.67.503      Fillmore  St.  sewer,  increase        A  1970-73  153.0 

capacity 

550  425.67.504       19th  Ave .  sewer,  increase  A  1970-73  293.0 

capacity 

551  425.67.505       Evelyn  Way  sewer,  increase         A  1970-73  118.0 

capacity 

552  425.67.506      Third  St.  sewer,  increase  A  1970-73  443.0 

capacity 

553  425.67.  507      Woolsey  St.  sewer,  increase       A  1970-73  665.0 

capacity 


DEPARTMENT  OF  PUBLIC  WORKS  -  SANITATION  (continued) 

Line  CPC         Fiscal  Total 

Ref.            P.I.N.             Project  Description  Rating      Year  Cost 

554  425.67.601       Monterey  Blvd .  sewer,  A           1970-73  390.0 

increase  capacity 

555  425.67.602       Foerster  St.  sewer,  increase  A           1970-73  146.0 

capacity 

556  425.  67.603      Steiner  St.  sewer,  increase  A          1970-73            127  .0 

capacity 

557  425.  57.  604      Clement  St.  sewer,  increase  A          1970-73            331  .0 

capacity 

558  425.67.605       30th  St.  sewer,  increase  A           1970-73  153.0 

capacity 

559  425.67.605       Arthur  Ave .  outfall,  extension  A           1970-73  300.0 

560  425.67.507       San  Jose  Ave .  sewer,  increase  A           1970-73              61  .0 

capacity 

561  425.67.608      Andover  St.  sewer,  increase  A           1970-73  93.0 

capacity 

562  425.67.609       20th  Ave .  sewer,  increase  A          1970-73  700.0 

capacity 


PUBLIC  HEALTH 

Authorized  Departmental  Employments  (1967-68): 
Approved  Departmental  Budget  (1967-68): 

Six-year  Departmental  Capital  Improvement  Program: 


3476 
$37,550.6 


Projects  Submitted  69 
Projects  Deferred  20 
Projects  Abandoned  15 

Cost  Summary: 

Ad  Valorem  Tax  $  4,469.4 

Proposed  Bonds  12,000.0 

Approved  Bonds  31,820.3 

TOTAL  COST  OF  PROGRAM  $48,289.7 


THE  SUGGESTED  DECENTRALIZED  PATTERN  FOR  DISTRICT  MENTAL 
HEALTH  CENTERS  POSES  QUESTIONS  AS  TO  THE  NUMBER  AND 
TERRITORIAL  DISTRIBUTION  OF  THESE  FACILITIES  IN  A  HIGH-DENSITY 
CITY  OF  SMALL  GEOGRAPHIC  SCALE 
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DEPARTMENT  OF  PUBUC  HEALTH  (continued) 


ADVANCE  PLANNING  OF  PHYSICAL  FACIUTIES  OF  THE  DEPART- 
MENT OF  PUBLIC  HEALTH  SHOULD  BE  COORDINATED  AT  STAFF 
LEVEL  WITH  THE  DEPARTMENT  OF  CITY  PLANNING 


PROJECTS  500.67.121  ,  122,  127  AND  149  HAVE  BEEN  DEFERRED 
AND  SHOULD  BE  COMBINED  TO  PRODUCE  A  LONG-RANGE  CO- 
ORDINATED DEVELOPMENT  PLAN  FOR  LAGUNA  HONDA  AND  HASS- 
LER  HOSPITALS.    PROJECTS  500 .  67 . 135,  155-158  AND  160  HAVE 
BEEN  DEFERRED  PENDING  COMPLETION  OF  THIS  COORDINATED 
DEVELOPMENT  PLAN 


PROJECTS  500.67.152-168  HAVE  BEEN  DEFERRED  AND  SHOULD 
BE  COMBINED  TO  PROVIDE  A  LONG-RANGE  DEVELOPMENT  PLAN 
FOR  THE  GENERAL  HOSPITAL.    THIS  STUDY  SHOULD  NOT  COM- 
MENCE UNTIL  A  FIRM  SITE  DETERMINATION  V^flTHIN  THE  CENTER 
HAS  BEEN  MADE.   AT  SUCH  TIME,  THE  STUDY  RECOMMENDED 
HERE  SHOULD  BE  COORDINATED  WITH  THE  RECOMMENDED 
LONG-RANGE  DEVELOPMENT  PLAN  FOR  LAGUNA  HONDA  AND 
HASSLER  HOSPITALS 


Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

104  500.67.101       General  Hospital,  construct  A  1967-68     31  ,734.3 

new  hospital 

105  500.67.102      Chinatown-North  Beach,  con-      D  1967-68      1  ,762.7 

struct  combined  health  facility 
563  500.  57.  103       District  Health  Center  5,  con-      A  1970-73  733.4 

struct  mental  health  center 

395  500.67.104       District  Health  Center  1 ,  con-      A  1969-70  30.8 

struct  examining  rooms 

396  500.  67.  105       District  Health  Center  2 ,  ac-       A  1969-70  50.0 

quire  land  for  parking 
500.67  .  106      Temporary  patient  quarters  A  (abandoned) 


500.  67  .  107      General -Hospital,  remodel  A  (abandoned) 
Bldg.  1 

230  500.67.108       Laguna  Honda ,  automatic  A  1968-69  48.3 

sprinkler  system 

397  500.67.109      General  Hospital ,  remodel  A  1959-70  81  .4 

basement  Bldg.  80 

106         500.57.110       101  Grove  St.  ,  consolidate  A  1967-68  384.3 

labs . 

398  500.  67  .  111       1 01  Grove  St.  ,  modernize  A  1969-70  127.0 

elevators 
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DEPARTMENT  OF  PUBLIC  HEALTH  (continued) 


Line 
Ref. 

399 

400 

231 


107 
108 

232 


401 


402 

403 


P, 
500. 
500. 
500, 
500, 
500, 
500, 
500, 
500, 
500 
500 
500 
500 
500 
500, 
500, 
500 
500 
500 
500 
500 
500 


I.N. 

67.112 


Project  Description 


CPC 
Rating 


Fiscal 
Year 


Total 
Cost 


Central  Emergency,  communi- 
cations center 

67.113  Alemany  Emergency  and  Cen- 
tral Emergency ,  stand-by  power 

67.114  General  Hospital,  remodel 
Bldg.  90 

General  Hospital,  new  ele- 
vator Bldg.  300 
General  Hospital,  Outpatient 
Clinic,  enlarge  entrance 
General  Hospital,  incinerator 


67.115 
67.116 
67.117 
57.118 
67. 119 
57,120 
67.121 
67.122 
67.123 
67.124 
67.125 
57.125 
67.127 
67.128 
67. 129 
67.130 
67.131 
67.132 


Hassler,  enlarge  diet  kitchen 

Hassler,  renovate  main 
kitchen 

Laguna  Honda ,  ventilation 
system 

Laguna  Honda ,  long-range 
expansion  plan 
Hassler,  expansion  plan 


Laguna  Honda ,  install  elec-  B 
trical  outlets 

101  Grove  St.  ,  center  court  D 
utilization  (study) 
Laguna  Honda ,  alterations  A 
Bldg.  B 

General  Hospital,  remodel  A 
Ward  Bldg.  30 

Laguna  Honda,  increased  lab.  A 
facilities  (plans) 

General  Hospital,  acquire  land  A 

Laguna  Honda,  paging  system  A 

Laguna  Honda,  demolish  Bldg. 3  A 

Venereal  Disease  Clinic,  re-  A 
location 

Bayview  Health  Center,  park-  A 
ing  facility 


1969-70  32.2 
1969-70  111.5 
1958-69  75,0 
(abandoned) 
(abandoned) 
1967-68  86,0 
1967-68  23.0 
(abandoned) 

1958-  69  4,9 
(deferred) 
(deferred) 
(abandoned) 
(deferred) 

1969-70  478.2 

(abandoned) 

(deferred) 

1959-  70  120,0 
1969-70  40,0 
(abandoned) 
(abandoned) 
(abandoned) 


DEPARTMENT  OF  PUBUC  HEALTH  (continued) 


Ref .  P.I.N.  Project  Description 

500.  67.133       Laguna  Honda,  miscellaneous 
alterations 

500.67.134      Laguna  Honda,  remodel  treat- 
ment rooms 

500.  67.  135       Laguna  Honda,  replace  tile 
floors 

233         500.67.  136      Alemany  Emergency,  remodel 
garage 

404  500.67.137       Park  Emergency ,  relocation 

3         500.67.  138      General  Hospital,  fire  escape 


CPC 
Rating 

D 

D 

D 

A 

A 


Fiscal  Total 
Year  Cost 


234         500.67.139       General  Hospital,  remodel  B 

elevator  Bldg.  200 
109         500.67.140      Laguna  Honda,  miscellaneous  B 

electrical  improvements 

564  500.67.141       General  Hospital,  main  park-  B 

ing  areas  lighting 
405         500.67.142      General  Hospital,  remodel  A 
Bldg.  80 

500.67.143  Chinatown-North  Beach,  con-  D 
struct  combined  health  center 

500.67.144  Chinatown-North  Beach,  con-  A 
struct  emergency  hospital 

500.57.145  Chinatown-North  Beach,  con-  A 
struct  district  health  center 

500.67.146  Chinatown-North  Beach,  con-  C 
struct  community  hospital 

565  500.67.147      Sunset- Richmond  area,  con-  B 

struct  district  mental  health 
center 

566  500.67.148      Chinatown-North  Beach,  con-  D 

struct  mental  health  center 
500.67.149       Laguna  Honda,  elevator  ser-  A 
vice  needs  (study) 

567  500.67.150       Laguna  Honda,  deepfreeze  B 

storage  space 

500.67.151  Hunters  Point  area,  construct  D 
community  hospital 

500.67.152  101  Grove  St. ,  building  main-  D 
tenance 

568  500.67.153      Laguna  Honda,  new  wire  fencing  B 


(abandoned) 

(deferred) 

(deferred) 

1958-69  2.5 

1969-  70  599.0 

1967-  68  3.5 

1968-  69  81.5 
1967-68  2.0 

1970-  73  55.0 

1969-  70  50.5 
(abandoned) 
(abandoned) 
(abandoned) 
(deferred) 

1970-  73  1,069.0 

1970-73  2,169.0 
(deferred) 

1970-73  58.0 
(deferred) 
(abandoned) 
1970-73  5.1 


DEPARTMENT  OF  PUBLIC  HEALTH  (continued) 
Project  Description 


Line 
Ref. 


CPC 
Rating 


P.I.N. 

406  500.67.154       Laguna  Honda ,  burglar  A 

alarm  system 
500.  57  .155       Hassler,  remodel  base-  D 
ment  Ward  4 

500.67.  155      Hassler,  remodel  various  D 
wards 

500.  67.157       Hassler,  remodel  Wards  1  &  2  D 

500.67.156       Hassler,  remodel  Adminis-  D 
tration  Building 
110         500.  67  .  159      Hassler,  access  road  study  A 

500.67.160       Laguna  Honda,  new  floor  D 
covering  &  lighting  (plans) 

569  500.67.161       General  Hospital,  security  B 

facilities 

500.67.162  General  Hospital,  remodel  A 
Administration  Bldg.  (study) 

500.67.163  General  Hospital,  remodel  A 
Ward  20  (study) 

500.  67.  164      General  Hospital,  remodel  A 

Ward  30  (study) 
500.  57.155      General  Hospital,  supply  A 

handling  (study) 
500.67.156      General  Hospital,  resident  A 

quarters  (study) 
500.67.167      General  Hospital,  enlarge  A 

auditorium  (plans) 

570  500.67.166      General  Hospital,  intensive  A 

care  facilities,  alterations 

571  500.67.490      District  Mental  Health  Cen- 

ters ,  new  construction 


Fiscal 
Year 

1969-  70 
(deferred) 
(deferred) 
(deferred) 
(deferred) 
1967-68 
(deferred) 

1970-  73 
(deferred) 
(deferred) 
(deferred) 
(deferred) 
(deferred) 
(deferred) 
1970-73 


Total 
Cost 


8.0 


5.0 


16. 0 


212.0 


1970-73  8,026.6 
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PALACE  OF  THE  LEGION  OF  HONOR 

Authorized  Departmental  Employments  (1967-68):  32 
Approved  Departmental  Budget  (1957-68):  $432.4 

Six-year  Departmental  Capital  Improvement  Program: 


Projects  Submitted  8 
Projects  Deferred 
Projects  Abandoned 


Cost  Summary: 

Ad  Valorem  Tax  $      19  6.8 

Proposed  Bonds  1,214.0 

TOTAL  COST  OF  PROGRAM  $  1,410.8 


THE  PALACE  OF  THE  LEGION  OF  HONOR  AND  THE  M.  H.  DE  YOUNG 
MEMORIAL  MUSEUM  SHOULD  SUBMIT  A  JOINT  BOND  ISSUE  PROPOSAL 
TO  FINANCE  PROJECTS  611.67.201  AND  621.67.201 


Line 
Ref. 


P.I.N.  Project  Description 

611.67.101       Exhibition  galleries,  wall 
covering 

611  .67.102       Rehabilitation  program  (study) 

61  1  .67.  103       Remodel  receptionist's  area 

511  .  67  .  104      Garden  Courts  ,  remodel 

511  .  57.  105       Restoration  of  Gallery  10 

511  .  57.  106       Galleries  9  and  11,  moderni- 
zation 

611  .  57.  107       Parking  area  reconstruction 

611  .  67  .  201       Court  of  Honor,  underground 
storage  space 


CPC 
Rating 

A 

A 

D 

B 

A 

B 

D 

A 


Fiscal 
Year 

1967-68 

1959-70 

1969-  70 

1970-  73 

1969-  70 

1970-  73 
1970-73 
1970-73 


Total 
Cost 

26.3 

5.0 

5.0 

44.2 

30.0 

22.8 

43.5 

1  ,234.0 
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M.H.DE  YOUNG  MEMORIAL  MUSEUM 

Authorized  Departmental  Employments  (1967-68):  77 
Approved  Departmental  Budget  (1967-58):  $933.4 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  4 
Projects  Deferred  1 
Projects  Abandoned 

Cost  Summary: 

Ad  Valorem  Tax  $  283.3 

Proposed  Bonds  4,300.0 

TOTAL  COST  OF  PROGRAM  $4,583.3 

THE  M.  H.  DE  YOUNC3  MEMORIAL  MUSEUM  AND  THE  PALACE  OF  THE 
LEGION  OF  HONOR  SHOULD  SUBMIT  A  JOINT  BOND  ISSUE  PROPOSAL 
TO  FINANCE  PROJECTS  621  .67.201  AND  511  .67.201 


Line 
Ref. 

P 

I.N. 

Project  Description 

CPC 
Rating 

Fiscal 
Year 

Total 
Cost 

235 

621 

67. 

101 

Period  room  quarters 

A 

1968-69 

250.0 

410 

621 

67. 

102 

Install  Romanesque  doorway 

A 

1969-70 

3.3 

576 

621 

67. 

201 

Construct  new  east  wing 

A 

1970-73 

4,333.0 

621 

67. 

301 

Convert  tower  space 

D 

(deferred) 

PUBLIC  LIBRARY 

Authorized  Departmental  Employments  (1967-68):  285 
Approved  Departmental  Budget  (1967-68):  $3,863  .1 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  2 
Projects  Deferred 
Projects  Abandoned 


PUBUC  LIBRARY  (continued) 


Cost  Summary: 

Ad  Valorem  Tax  $  260.0 

Proposed  Bonds  15,000.0 

TOTAL  COST  OF  PROGRAM  $  15,260.0 

Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

236         631  .  67.  101      Eight  branch  libraries ,  A  1968-69  260.0 

modernization 

411  631.67,201       Main  library,  new  con-  A  1969-70    15  ,000.0 

struction 


RECREATION  AND  PARK 

Authorized  Departmental  Employments  (1967-68):  879 
Approved  Departmental  Budget  (1967-68):  $11,123.4 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted:  109 
Projects  Deferred  5 
Projects  Abandoned  3 

Cost  Summary: 

Ad  Valorem  Tax  $  6,526.9 

Proposed  Bonds  14,636.6 

Other  Sources  2,139.5 

TOTAL  COST  OF  PROGRAM  $23,303.0 

ALL  IRRIGATION  PROJECTS  SHOULD  BE  SUBMITTED  AS  A  CONTINUING 
CITY -WIDE  PROGRAM  IN  FUTURE  CAPITAL  IMPROVEMENT  SCHEDULES 

BEFORE  MAJOR  RECREATION  BUILDINGS  ARE  BUILT  IN  PARKS,  CONTINU- 
ING EFFORTS  SHOULD  BE  MADE  TO  UTILIZE  GYMNASIUM  AND  PLAY- 
GROUND SPACE  AT  NEARBY  SCHOOLS  MORE  EXTENSIVELY 

AN  INTERDEPARTMENTAL  STUDY  SHOULD  BE  CONDUCTED  REGARDING 
THE  CHANGING  LAND  USE  PATTERNS  IN  THE  VICINITY  OF  SOUTH  PARK 


I 


RECREATION  AND  PARK  DEPARTMENT  (continued) 

A  JOINT  STUDY  OF  BUILDING  PROPOSALS  FOR  ALAMO  SQUARE,  BEUNA  VISTA 
PARK  AND  GOLDEN  GATE  PARK  PANHANDLE,  AS  ALL  ARE  WnUlN  A  ONE-MILE 
RADIUS  ANDMfOULD  REQUIRE  PARTIAL  REDEVELOPMENT  OF  EXISTING  PARKS, 
SHOULD  BE  CONDUCTED  BY  THE  RECREATION  AND  PARK  DEPARTMENT  AND 
THE  DEPARTMENT  OF  CITY  PLANNING  PRIOR  TO  1968-69 

THE  RECREATION  AND  PARK  DEPARTMENT  SHOULD  INVESTIGATE  THE  FEASI- 
BILITY OF  ACQUIRING  ADJACENT  PRIVATELY-OWNED  PROPERTY  SO  AS  TO 
ASSEMBLE  A  PARCEL  OF  OPTIMAL  SIZE  FOR  PUBLIC  USE  AND  DEVELOPMENT 
AS  A  COMPANION  MEASURE  TO  PROJECTS  656.67.124,  125  AND  127 

Line  CPC         Fiscal  Total 

Ref.  P.I.N .  Project  Description  Rating      Year  Cost 

5  651.57.101       Laurel  Hill  Center,  repair  A  1967-68  21.0 

damage 

6  651.67.102       Play  court  resurfacing  A  1967-58  450.0 

7  651.67.103      Walk  and  paths  resurfacing  A  1957-68  280.0 

8  651.67.104      Candlestick  Park,  paint  seats  A  1967-68  35.7 

412  651.67.105      Candlestick  Park ,  floodlight        A  1959-70  15.0 

connections 

413  651.67.106      Candlestick  Park ,  automatic  A  1959-70  4.0 

closet  faucets 

9  651  .67.  107      Candlestick  Park,  replace  A  1967-68  2.2 

light  fixtures 

414  651.57.108       Bemal  Heights  Playground ,  A  1969-70  76.0 

reconstruct  retaining  wall 

10  651.67.109      Stem  Grove,  resurface  roads  A  1957-68  54.0 

and  parking  areas 

11  651  .  67.  110       Zoo,  replace  fencing  A  1967-68  80.0 

415  651.67.111       Union  Square,  irrigation  system  A  1959-70  43.5 

416  651.67.112      Fleishhacker  Pool,  conversion  A  1969-70  12.0 

577  651.67.113       Huntington  Square ,  replace  A  1970-73  23.8 

irrigation  system 

237  651.67.  114      Aquatic  Park,  exterior  lighting      A  1958-69  94.0 

578  651.67.115       Garfield  Square,  rehabilitation     A  1970-73  72  .5 

579  650.67.116      Ina  Coolbrith  Park, rehabilitation  B  1970-73  29.5 
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RECREATION  AND  PARK  DEPARTMENT  (continued) 


Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

238  651.67.117      Golden  Gate  Park ,  Pioneer  A  1968-69  17.5 

Log  Cabin,  rehabilitation 

580  651  .67.118      Jefferson  Square ,  rehabili-  B  1970-73  96.5 

tation 

239  651  .67.119       Fleishhacker  Playfield ,  A  1968-69  15.5 

carousel  roof 

240  651  .67.120      Golden  Gate  Park,  windmill         A  1968-59  169.7 

rehabilitation 

581  651  .67.201       Franklin  Square ,  general  B  1970-73  142.0 

rehabilitation 

582  651.67.202       Lafayette  Square ,  general  B  1970-73  184.0 

rehabilitation 

241  656.67.101       Marina  Small  Craft  Harbor,  A  1968-69  538.0 

improvements 

655.67.  102      Candlestick  Park,  water-  A  (abandoned) 

proofing 

417  555.67.103       Balboa  Park ,  install  flood-  A  1969-70  125.5 

lighting 

242  556.67.104      Mary  Margaret  Casey  Play-  A  1958-69  160.0 

ground ,  complete  facility 

243  655.57.105      Allyne  property,  park  develop-     A  1958-59  81.0 

ment 

111  656.67.  106       Gilman  Playground,  improve-        A  1967-58  78.0 

ments 

418  656.67.107      M .  H.  de  Young  Museum,  re-      A  1969-70  60.0 

landscape  grounds 

583  656.67.108      Park- Presidio  Blvd. ,  irrigation     B  1970-73  104.5 

system 

584  656.57.109       Fleishhacker  Playfield ,  B  1970-73  16.0 

improvements 

585  655.57.110      Golden  Gate  Park ,  new  con-         B  1970-73  31  .3 

venience  station 

586  555.57.111       Parkside  Square ,  enlarge  B  1970-73  33.3 

fieldhouse 

419  556.67.112       Parks,  various  locations,  pro-     A  1969-70  225.0 

tective  lighting 

556.67.113      Harding  Park  Golf  Course,  D  (deferred) 

irrigation  system 

587  556.67.114      Kezar  Stadium ,  irrigation  B  1970-73  51  .0 

244  656.67.115      Golden  Gate  Park,  Music  A  1968-59  615.0 

Concourse  ,traffic  realignment 
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RECREATION  AND  PARK  DEPARTMENT  (continued) 


Line 
Ref 


245 
112 
420 
246 
588 
247 
589 


248 

113 
421 
114 
115 
115 
117 

118 
119 


P.I.N. 

656.67.115 
656.67.117 
556.57.118 
556.67.119 
556.67.120 
655.57.121 
556.57.122 
656.67.123 
656.67. 124 
656.57.125 
656.57.126 
656.57.127 
655.57.128 
555.57.129 
555.67.130 
655.67.131 
656.67.132 
555.67.133 
656.57.190 
655.57.191 
556.67.192 


Project  Description 

Ocean  Beach,  erosion 
study 

Aquatic  Park,  general 
rehabilitation 

Chinese  Playground,  replace 
recreation  building 
Chinese  Recreation  Center, 
construct  2nd  floor 
McKinley  Square ,  landscap- 
ing and  irrigation 
Golden  Gate  Park,  Wilhel- 
mina  Gardens,  improvements 
Golden  Gate  Park,  roads  and 
drainage  study 
Bayview  Park,  slope  planting 


CPC 
Rating 


C 


Point  Lobos  area,  development  A 
study 

Sutro  Heights  Park,  rehabili-  A 
tation 

Jackson  Playground,  flood-  A 
lighting 

Fort  Miley  property,  site  A 
improvements 

Brooks  property,  preliminary  A 
development  plan 

Zoo,  parking  lot  and  day  camp  A 
(plans) 

Golden  Gate  Park,  Arboretum,  A 

demonstration  gardens 

McLaren  Park ,  general  develop-  A 

ment 

Lake  Merced ,  shoreline  de-  A 
velopment 

Tri-park  trail  development  A 

Candlestick  Park,  conversion  A 
study 

Tunnel  Top  Playground ,  new  A 
facility  (study) 

Selby-Palou  Playground,  new  A 
facility  (study) 


Fiscal 
Year 

(deferred) 
1958-69 

1967-  58 

1969-  70 

1968-  69 

1970-  73 
1958-59 
1970-73 
(deferred) 
(deferred) 
1958-59 
(deferred) 
1967-68 

1969-  70 
1967-58 
1967-58  2 
1957-58 
1967-58 
(abandoned) 
1957-68 
1967-58 


Total 
Cost 


573.8 
163.0 
53.9 
76.0 
55.0 
2.5 
88.0 


149.8 

2.5 
2.5 
20.0 
,531.5 
300.0 
60.0 

1.0 
1.0 


RECREATION  AND  PARK  DEPARTMENT  (continued) 


P.I.N.  Project  Description 

656.  67.193      Golden  Gate  Park,  inciner- 
ator plan 

656.67.201  Crocker  Amazon  Playground, 
construct  recreational  bldg. 

656.67.202  Duboce  Park,  construct 
fieldhouse 

656.67.203  Upper  Noe  Playground,  flood- 
lighting 

656.67.204  Golden  Gate  Park,  Strybring 
Arboretum,  develop  pine  grove 

656.67.205  Golden  Gate  Park ,  Riding 
Academy 

556.67.206  Glen  Park,  rehabilitate  recre- 
ation building 

656.67.  207      Excelsior  Playground ,  reha- 
bilitate 

656.  67.2  08       Portola  Playground ,  flood- 
lighting 

656.57.209      Golden  Gate  Park,  new  con- 
venience station 
656.  67.210      South  Park,  rehabilitation 

656.  67.211  Alamo  Square,  construct  small 
recreation  building 

656.  67.212       Buean  Vista  Park,  improve- 
ments 

656.  67.213      Alta  Plaza,  construct  field- 
house 

656.  67.214      Douglass  Playground,  reha- 
bilitation 

656.67.215  Julius  Kahn  Playground,  reha- 
bilitation 

656.67.216  Miraloma  Playground,  enlarge 
recreation  building 

656.67.290      Sutro  Baths  properties,  land 

acquisition 
655.57.  301       Mountain  Lake  Park,  new 

fieldhouse 

656.  67  .  302  South  Sunset  Playground,  en- 
large recreation  building 

655.  67.  303  West  Sunset  Playground ,  en- 
large recreation  building 


CPC 
Rating 


Fiscal 
Year 

(abandoned) 

1970-73 

1970-73 

1970-73 

1970-73 

1969-  70 

1970-  73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1968-69  5 
1970-73 
1970-73 
1970-73 


Total 
Cost 


620.0 
87.1 
56.0 
60.0 
5.0 
131.7 
149.5 
104.0 
39.1 
96.0 
138.4 
215.0 
92.6 
171.0 
146.1 
41.3 
.500.0 
81 .4 
41.3 
41.3 


RECREATION  AND  PARK  DEPARTMENT  (continued) 


Line 
Ref. 

608 

609 

610 

511 

612 

613 

614 

615 

616 

617 

618 

619 

620 

621 

622 

120 

623 

624 

625 

626 

627 


P.I.N. 

656.67.304 
656.67.305 
656.67.401 
656.67.402 
656.67.403 
656.67.404 
656.67.405 
656.67.406 
556.67.501 
656.67.502 
656.67.503 
656.67.504 
656.67.505 
656.67.506 
656.67.507 
656.67.508 
656.67.509 
656.67.510 
656.67.511 
655.67.512 
655.67.513 


CPC 
Rating 

C 

A 


Project  Description 

Various  playgrounds,  enlarge 
recreation  buildings 
Candlestick  Park,  stairway 
exit 

Candlestick  Park,  box  seat  B 
heating 

Candlestick  Park,  freight  B 
elevator 

Candlestick  Park,  passenger  B 
elevator 

Golden  Gate  Park ,  new  con-  B 
venience  station 

Golden  Gate  Park ,  new  con-  B 
venience  station 

Glen  Canyon  Park,  general  A 
development 

Zoo,  replace  primate  quarters  A 

Zoo,  construct  animal  hospital  A 

Diamond  Heights  ,  construct  A 
two  playgrounds 

Golden  Gate  Park ,  lake  shore-  A 

line  rehabilitation 

Golden  Gate  Park,  Strawberry  A 

Hill  rehabilitation 

Bemal  Hill,  develop  park  A 

Sharp  Park  Rifle  Range,  stor-  B 
age  building 

Bay  shore-Hunters  Point  area,  A 

new  recreation  facilities 

Fort  Funston  property,  general  A 

development 

Zoo,  animal  holding  pens  A 

Funston  Playground ,  recreation  B 
building 

Funston  Playground ,  swimming  B 
pool 

Mission  Playground,  recreation  B 
building 


Fiscal 
Year 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 

1967-68 

1970-73 

1970-73 

1970-73 

1970-73 

1970-73 


Total 

Cost 

155.0 
18.0 
39.5 
116.0 
49.0 
31.3 
31.3 
270.0 
126.0 
260.0 
367.0 
218.4 
500.0 
110.0 
55.7 
216.5 
1 ,130.0 
34.2 
643.2 
889.0 
230.0 
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RECREATION  AND  PARK  DEPARTMENT  (continued) 


Line  CPC         Fiscal  Total 

Ref .            P.I.N.             Project  Description  Rating      Year  Cost 

628  656.67.514       Mission  Playground  swimming  B           1970-73  1,041.0 

pool 

629  656.67.515      Larsen  Square ,  recreation  B           1970-73  230.0 

building 

630  656.67.516      Outer  Richmond ,  recreation  B           1970-73  159.6 

building 

631  656.67.517      Golden  Gate  Park  Panhandle ,  C          1970-73  150.0 

fieldhouse 

632  659.67.101       Camp  Mather,  recreation  B           1970-73  33.5 

pavilion 

633  659.67.102       Camp  Mather,  pave  roads  and  B           1970-73  15.6 

parking  areas 

634  659.67.103       Camp  Mather,  dining  pavilion  A           1970-73  75.3 

annex 

635  659.67.104      Camp  Mather,  replace  boys'  A          1970-73  93.9 

dormitory 

636  659.67.105      Camp  Mather,  replace  cabins  A           1970-73  69.7 


UNIFIED  SCHOOL  DISTRICT 

Authorized  Departmental  Employments  (1967-68):  6794 
Approved  Departmental  Budget  (1967-68):  $89,117.3 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  18 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 

Proposed  Bonds  $  33,462.0 

Other  Sources  420.0 

Approved  Bonds  23,995.2 

TOTAL  COST  OF  PROGRAM  $  57,877.2 
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ON  JANUARY  24,  1967  ,  THE  BOARD  OF  EDUCATION  ENDORSED  IN 
PRINCIPLE  TO  SHARING  OF  COSTS  FOR  PROJECT  745.67.126  TO 
THE  EXTENT  OF  THE  ADDITIONAL  EXPENDITURE  FOR  STRUCTURAL 
DESIGN  TO  ACCOMMODATE  OFF-STREET  PARKING  ON  THE  ROOF 
OF  BALBOA  RESERVOIR  FOR  THE  BENEFIT  OF  CITY  COLLEGE.  THE 
WATER  DEPARTMENT  HAS  ESTIMATED  THIS  EXPENDITURE  AT 
$550,000  DURING  THE  CONSTRUCTION  PHASE  IN  1968-69 


Line  CPC         Fiscal  Total 

Ref.            P.I.N.              Project  Description  Rating      Year  Cost 

121  660.67.101       Diamond  Heights  Elementary,  A           1967-68  89.9 

new  construction 

122  660.  67  .  102       City  College ,  construct  A          1967-68  598.0 

Educational  Service  Building 

123  660.67.103       City  College ,  construct  A           1967-68  575.3 

Lab.  building 

124  660.67.104       Paul  Revere  Elementary  A          1967-68  535.0 

Annex,  new  construction 

125  660.  67  .  105      El  Dorado  Elementary,  ad-  A          1967-68  665.8 

ditional  classrooms 

126  660.67.106      Buena  Vista  Elementary ,  new  A          1967-68  895.0 

construction 

127  660.  67.  107       Burnett  Elementary  Annex,  A           1967-68  594.0 

new  construction 

128  660.67.108       Potrero  Junior  High,  new  A           1967-68  2,840.2 

construction 

129  660.67.109      Visitacion  Valley  Junior  High ,  A          1967-58  2,840.2 

new  construction 

130  660.67.110      Bret  Harte  Elementary,  ad-  A          1967-68  469.3 

ditional  classrooms 

131  660.67.111       Grattan  Elementary,  new  A          1957-68      1,141  .0 

construction 

132  650.67.112       Cabrillo  Elementary,  new  A          1967-68      1  ,141  0 

construction 

133  660.67.113       Diamond  Heights  Senior  High ,  A          1957-58  5,385.3 

new  construction 

134  660.67.114      Modernization  &  rehabilitation  A          1967-68  3,105.0 

program 

135  660.67.115       Various  buildings,  structural  A           1967-68  1,765.0 

improvements 

136  660.67.115      Various  locations ,  replace  A          1957-58  1,355.2 

classrooms 

423          660.67.301       Warehouse  facility  B           1959-70  420.0 

637         660.67.401       Modernization  &  rehabilitation  A          1970-73  33,462.0 
program 


DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFIC  WAYS 


Authorized  Departmental  Employments  (1967-68):  * 
Approved  Departmental  Budget  (1967-68):  * 

(  *See  "Department  of  Public  Works  -  General  Office"  for 
Departmental  Employments  and  Budget.) 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  169 

Projects  Deferred  1  ^Sl- 

Projects  Abandoned 

137 

Cost  Summary: 

Proposed  Bonds  $32,950.0 
Gas  Tax  63,027.3 
Approved  Bonds  4,000.0 


TOTAL  COST  OF  PROGRAM  $99,977.3 

ALL  PROPOSALS  INVOLVING  SIDEWALK  NARROWING  ARE  SUBJECT 
TO  REVIEW  BY  THE  CITY  PLANNING  COMMISSION 

ADVANCE  PLANNING  FOR  TRAFFIC  CHANNELIZATION  PROJECTS 
SHOULD  BE  COORDINATED  AT  THE  DEPARTMENT  LEVEL 


139 
140 
141 
142 
143 


THE  DIRECTOR  OF  PUBLIC  WORKS  SHOULD  CONSIDER  THE  ^'^^ 
ESTABLISHMENT  OF  A  CONTINUING  FUND  FOR  STREET  TREE 
PLANTING  ALONG  MAJOR  STREETS  IN  AREAS  YET  TO  BE 
DESIGNATED  FOR  FEDERALLY  ASSISTED  CODE  ENFORCEMENT 
OR  CONSERVATION  IN  PREPARATION  FOR  EVENTUAL  PARTICI- 
PATION IN  SUCH  PROGRAMS 


146 
147 


IN  REGARD  TO  THE  SELECTION  OF  CERTAIN  STREETS  PROPOSED 
FOR  STREET  TREE  PLANTING  PROJECTS  IN  THE  THIRD,  FOURTH, 
FIFTH  OR  SIXTH  YEARS  OF  THE  CAPITA!  IMPROVEMENT  PROGRAM, 
THE  DIRECTOR  OF  PUBLIC  WORKS  SHOULD  INITIATE  A  JOINT 
STUDY  WITH  THE  DEPARTMENT  OF  CITY  PLANNING  TO  REVIEW 
SITE  SELECTION,  SO  AS  TO  ASSURE  EQUITABLE  TREATMENT  OF 
RESIDENTIAL  AREAS  NOW  BARREN  OF  TREES,  WHERE  THE  NEED 
FOR  PLANTING  IS  GREATEST 

152 
153 


I 


OF  PUBUC  WORKS  -  TRAFFICWAYS  (continued) 


PROJECT  6  70.67.503  HAS  BEEN  DEFERRED  SINCE  IT  IS  NOT 
IN  CONFORMITY  WITH  THE  MASTER  PLAN.    THIS  PROJECT 
AND  PROJECT  670.67.  502  SHOULD  BE  RE-EXAMINED  AFTER 
REVISION  OF  THE  TRANSPORTATION  SECTION  OF  THE  MASTER 
PLAN  NOW  BEING  STUDIED  BY  THE  DEPARTMENTS  OF  PUBLIC 
WORKS  AND  CITY  PLANNING 


CPC         Fiscal  Total 

P.I.N.              Project  Description  Rating      Year  Cost 

670.  67  .101       Street  work,  engineering  A           1967-68  120.0 

670.67.  102       County  road  projects,  A           1967-68  120.0 
engineering 

670.  67.  103       Various  street  improvements ,  A           1967-58  600.0 
City  aid 

670.  67.  104       Public  property,  curb  and  A           1967-68  480.0 

pavement  construction 

670.67.  105       Various  locations,  curb  A           1967-68  132.0 

raising 

670.  67.  106       Various  locations,  street  A           1957-68  780.0 
resurfacing 

570.  57  .  107       Street  lighting,  underground  A           1957-68  2,966.5 
installations 

670.  57.  108      Street  lighting ,  overhead  A          1967-68  65.0 
installations 

670.67.109       Army  Street  Circle,  channeli-  A           1957-68  5,457.9 
zation 

670.  67.  110       O'Shaughnessy  Blvd.  ,  divided  A           1967-68  9,372.0 
roadway 

670.  67.  111       California  St.  ,  reconstruction  A           1957-68  104.0 

670.57  .112       Sixth  Avenue,  improvements  A           1967-68  33.0 

670.  67.113       Elk  Street,  widening  A           1967-68  342.9 

670.  57.  114       San  Jose  Ave .,  retaining  wall  A           1967-68  370.0 

670.67  .  115       Laguna  Honda  Blvd .,  realign-  A          1967-58  3,218.6 
ment 

670.  67.116      Monterey  Blvd. ,  landscaping  A           1967-68  157.5 

670,  67.117      Marina  Blvd. ,  widening  A          1967-68         151  .6 
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DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFIGWAYS  (continued) 

Line                                                                             CPC  Fiscal  Total 

Ref .            P.I.N.             Project  Description                Rating  Year  Cost 

154  670.67.118       Pine  Street,  widening  A  1967-68  352.0 

155  670.67.119       Portola  Drive ,  pedestrian  A  1967-68  124.6 

overcrossing 

250-         670.  67  .  120      Pacific  Ave .,  reconstruction  A  1968-59  48.0 

156  670.  67.  121       Various  locations ,  chan-  A  1967-68  492.0 

nelization 

157  670.57.122      Various  locations ,  traffic  A  1967-68  294.0 

signal  modifications 

158  670.67.123       Various  intersections ,  traffic  A  1967-68  90.0 

control  devices 

159  670.67.124      Crossover  Drive ,  construct  A  1967-68  8.1 

median 

160  670.67.125      Clayton  St.  ,  drainage  system  A  1967-68  7.0 

251  570.67.  126       Dixie  Alley ,  stairway  A  1968-69  30.5 

252  670.67.127      Dixie  Alley ,  extend  stairway  A  1968-69  49.5 

253  670.67.128      Iron  Alley ,  stairway  A  1968-69  37.5 

161  670.67.129       Sunnydale  Ave .,  reconstruction  A  1967-68  130.0 

162  670,57.130      Union  St.  ,  reconstruction  A  1967-68  36.4 

12  670.  67.  131       Lombard  St.  ,  reconstruction  A  1967-68  39.0 

13  670.  67.  132       Clementina  St.  ,  reconstruction  A  1967-68  17.0 

163  670.57.133       Roosevelt  Way ,  reconstruction  A  1967-68  55.0 

164  670.67.134      Geary  Blvd .,  channelization  A  1957-68  35.2 

165  670.67.135       Lake  Merced  Blvd .,  rechan-  A  1967-58  78.0 

nelization 

166  670.67.136      Various  locations,  school  A  1957-68  84.0 

crossings 

167  670.  57.  137      Crossover  Drive ,  widening  A  1957-58  82  .0 

168  670.  57.  138      Sunset  Blvd .,  irrigation  system  A  1967-68  308.0 
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DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFICWAYS  (continued) 

Line  CPC  Fiscal  Total 

Ref.            P.I.N.             Project  Description  Rating  Year  Cost 

169  670.  57.  139       San  Jose  Blvd .,  landscaping  A  1967-68  62.5 

254  670.67.140       2323  Army  St.  ,  retaining  wall  B  1968-69  55.0 

255  670.67.141      Various  streets.  Telegraph  A  1968-59  210.0 

Hill,  remove  rock 

14         670.57.142       Parker  Ave. ,  drainage  tunnel  A  1967-68  87.0 

256  670.57.143       Mission  District,  modify  A  1958-59  85.5 

signal  system 

170  670.67.144      Franklin  and  Cough  Sts . ,  A  1957-68  70.0 

traffic  signals 

171  670.  67.  145      Gough,  Ellis  and  Grove  Sts. ,  A  1957-58  93.6 

reconstruction 

257  670.  67.  146      Commercial,  Taylor  and  Jones  A  1968-69  74.1 

Sts.,  reconstruction 

172  570.  57  .  147      Various  locations ,  raise  curb  A  1957-68  71  .5 

height 

258  670.67.148       15th  St.  ,  reconstruction  A  1968-69  45.5 

259  670.67.149       Steiner  St.  ,  reconstruction  A  1968-69  55.0 

260  670.67.150      Various  locations,  signal  A  1968-69  300.0 

modifications 

261  670.67.151      Various  locations ,  signal  and  A  1968-69  120.0 

street  lighting  relocation 

262  570.57.152      Henry  St.  ,  reconstruction  A  1968-69  23.4 

253         570.  67.  153      Holland  Ct .,  reconstruction  A  1968-69  16.4 

264  670.67.154      Galvez  Ave .,  reconstruction  A  1968-59  35.0 

173  670.  67.  155       Gough  St.  ,  widening  A  1967-68  321.2 

174  570.67.156      Foerster  St.  ,  widening  A  1967-58  233.6 

175  570.67.  157      Oakdale  Ave .,  widening  A  1967-58  84.0 

265  570.  67.  158       Palou  Ave .,  widening  A  1958-69  80.0 

176  670.67  .159       Junipero  Serra  Blvd. ,  pedes-  A  1957-68  201.3 

trian  overcrossing 


DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFICWAYS  (continued) 

Line  CPC  Fiscal  Total 

Ref .            P.I.N.             Project  Description  Rating  Year  Cost 

670.  67  .160      Downtown  Area ,  electronic  A  1968-69  72.5 

traffic  control  (study) 

570.  57  .161       Van  Ness  Avenue,  landscaping  A  1967-68  20.5 

670.67.162  Cable  car  route,  tree  planting  A  1967-68  28.0 

670.67.163  Columbus  Ave.  ,  landscaping  A  1967-68  103.0 

670.67.164  San  Jose  Ave.  ,  landscaping  A  1968-69  49.5 
570.67.  155  Clarendon  Ave. ,  tree  planting  A  1968-69  74.0 
670.67.166  Lake  St.  ,  landscaping  A  1967-68  102.0 
670.  67.  167      Mansell  St. ,  landscaping  A  1967-68  63.0 

670.67.168  Underground  street  lighting,  B  1968-69  180.0 
new  installations 

670.67.169  Crestmont  Drive ,  rock  barrier  A  1968-69  15.0 

670.  67.170      Bayshore  Blvd .,  landscaping  A  1968-69  30.5 

670.  57.  171       Eighth  Street,  landscaping  A  1968-69  18.5 

670.67.172"     Area  A-2 ,  underground  street  A  1968-69  455.0 
lighting  alterations 

570.  57.173      Market  St. ,  landscaping  A  1968-69  1  ,055.0 

670.  67  .  174      Various  locations,  replace  "A  1967-68  5,200.0 

underground  facilities 

570.  57.201       Fourth  St. ,  overcrossing  A  1968-69  800.6 

570.67.202  Holloway  Ave.  ,  two-lane  A  1968-69  223.0 
roadway 

670.57.203  19th  Avenue,  underpass  A  1968-69  2,750.0 

670.57.204  Laguna  Honda  Blvd .,  pedes-  A  1968-69  121.0 
trian  overcrossing 

570.67.205  Church  St.  ,  reconstmction  A  1968-69  273.0 
670.  67.206       Beach  St. ,  reconstmction  A  1968-59  75.5 


DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFICWAYS  (continued) 

Line  CPC  Fiscal  Total 

Ref.             P.I.N.              Project  Description  Rating  Year  Cost 

281  570.57.207       Berry  St.  ,  reconstmction  A  1968-69  377.0 

282  670.57.208       46th  Ave .,  reconstmction  A  1958-59  22.4 

283  670.57.209       Pennsylvania  Ave .,  recon-  A  1968-59  240.5 

stmction 

284  670.67.210      Quint  St. ,  reconstmction  A  1968-69  13.0 

285  570.  57.211       Division  St.  ,  reconstmction  A  1968-69  24.2 

286  670.67.212       DeHaro  St.  ,  reconstmction  A  1968-59  15.5 

287  670.67.213      Duboce  Ave .,  reconstmction  A  1968-59  77.0 

288  670.57.214      Third  St. ,  center  island  A  1968-59  150.0 

indicators 

289  670.67.215       Potrero  Ave .,  emergency  sig-  A  1958-69  20.0 

nal  system 

290  570.67.216      Various  intersections,  safety  A  1968-69  186.0 

lighting 

291  570.67.217      San  Jose  Ave .,  landscaping  A  1968-69  120.0 

292  670.67.218      San  Jose  Ave .,  irrigaUon  A  1968-69  55.4 

system 

293  570.67.219       6th  and  7th  Aves .,  landscaping  A  1968-69  50.0 

294  670.67.220      Market  St.  ,  landscaping  A  1968-69  845.0 

295  570.67.221       Cable  car  route ,  tree  planting  A  1958-69  30.0 

296  670.  67.222       Fishermans  Wharf,  tree  A  1958-69  35.0 

planting 

297  670.67.223       Broadway,   tree  planting  A  1968-59  82.0 

298  570.67.224      Third  St. ,  tree  planting  A  1968-69  57.0 

299  670.67.225       McCoppin  St.  ,  landscaping  A  1968-69  1  .5 

300  670.67.226       Twin  Peaks  Blvd .,  landscaping  A  1958-59  10.0 

301  570.67.227      O'Shaughnessy  Blvd. ,  land-  A  1968-69  114.5 

scaping 
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DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFICWAYS  (continued) 


Line 
Ref. 

302 

303 

304 

305 

424 

425 

426 

427 

428 

429 

430 

431 

432 

433 

434 

435 

436 

437 

438 

439 

440 


670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 
670. 


I.N.  Project  Description 

67.228  Market  St.  ,  widen  sidewalks 

67.290  Davis  St.  station 

67.291  Urban  beautlfication 

67.292  Undergrounding 

67.  301  Clay  St.  ,  widening 

67.302  Washington  St. ,  widening 

67.  303  Larkin  St.  ,  widening 

67.304  Brotherhood  Way,  pedestrian 

overcrossing 

67.  305  Evans  Ave,,  reconstruction 

67.306  Stanyan  St.  ,  reconstruction 

67.307  17th  St.  ,  reconstruction 

67.308  Cherry  St.  ,  reconstraction 

67.309  Julian  Ave.  ,  reconstruction 


CPC 
Rating 


67.310      Columbus  Ave . ,  reconstruction  A 


67.311  Main  Drive,  Golden  Gate  Park,  A 
channe  lization 

67.312  San  Jose  Ave. ,  retaining  walls 


67.313  Cable  car  route ,  tree  planting 

67.314  Broadway,  tree  planting 

67.315  Division  St.,  landscaping 

67.316  San  Jose  Ave.,  irrigation  system  A 

67.317  12th  St.  ,  landscaping  A 


Fiscal 
Year 

1968-69 

1968-69 

1968-69 

1968-  69 

1969-  70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 
1969-70 


Total 
Cost 

15,750.0 

12,000.0 

2,000.0 

2,000.0 

1,136.4 

1,136.4 

396.0 

121.0 

200.0 

132.0 

220.0 

22.1 

32.5 

44.2 

75.0 

133.0 

33.0 

93.0 

11.7 

99.0 

11.3 
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DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFICWAYS  (continued) 

Line  CPC  Fiscal  Total 

Ref.            P.I.N .             Project  Description  Rating      Year  Cost 

441  670.57.318       San  Jose  Ave .,  irrigation  A  1969-70  60.0 

system 

442  670.  67  .  319       Geary  St.  ,  tree  planting  A  1969-70  64.0 

443  670.  67  .  320      Sacramento  St .,  tree  planting  A  1969-70  49.0 

444  670.  67.  321       Lincoln  Way ,  tree  planting  A  1969-70  85.0 

445  670.67.  322       Van  Ness  Ave .,  tree  planting  A  1969-70  25.0 

538          670.67.401       Area  A-2 ,  street  reconstruction  A  1970-73  3  ,630.0 

639          570.67.402       Clipper  and  Army  Sts .,  four-  A  1970-73  335.0 
lane  roadway 

540          670.67.403       Bayview  Parkway,  four-lane  A  1970-73  2  ,  582.0 
roadway 

641  670.67.404       Market  St.  ,  modify  signal  A  1970-73  20.0 

system 

642  670.67.405       Fulton  St.  ,  traffic  signals  A  1970-73  42.0 

643  670.57.406       Uncoln  Way ,  traffic  signals  A  1970-73  35.0 

544          670.67.407       Turk  St.  ,  construct  underpass  A  1970-73  1  ,500.0 

645          670.67.408       Fulton  St.  ,  channelization  A  1970-73  35.0 

645          670.67.409       Geary  Blvd .,  construct  under-  A  1970-73  2  ,350.0 
pass 

647  670.57.410       St.  Francis  Circle,  grade  A  1970-73  500.0 

separation 

648  670.57.411       Larkin  St.  ,  traffic  signals  A  1970-73  95.0 

549  670.57.412       Van  Ness  Ave .,  tree  planting  A  1970-73  54.0 

550  670.57.413       Cable  car  route ,  tree  planting  A  1970-73  12.5 

651  670.  57.414       Geneva  Ave .,  tree  planting  A  1970-73  124.0 

652  570.67.415       San  Jose  Ave .,  landscaping  A  1970-73  65.0 

653  570.  67.416       Clipper  St.  ,  tree  planting  A  1970-73  43.0 

654  570.57.417       Fulton  St.  ,  tree  planting  A  1970-73  99.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFICWAYS  (continued) 


Line 
Ref. 

655 

656 

657 

658 
659 
660 
661 
662 
563 
664 
665 
666 
667 
568 
669 
570 
671 
672 
673 
574 


P.I.N. 

670.57.416 
570.67.501 
670.67.502 
670.67.503 
670.57.504 
670.57.505 
670.67.505 
670.67.507 
670.57.506 
570.67.509 
570.57.510 
570.67.511 
570.57.601 
570.57.602 
570.67.503 
670.57.604 
670.67.505 
570.67.506 
670.67.507 
670.67.608 
670.67.609 


CPC  Fiscal  Total 

Project  Description  Rating  Year  Cost 

Fillmore  St. ,  tree  planting  A  1970-73  70.0 

Turk  St.  Expressway,  six-  A  1970-73  5,150.0 
lane  roadway 

Webster  St.  ,  widening  D  1970-73  450.0 

PhelanAve.  extension,  six-  D  (deferred) 
lane  roadway 

Third  St. ,  widening  A  1970-73  341  .0 

Webster  and  Laguna  Sts . ,  A  1970-73  676.0 
six-lane  roadway 

Powell  St.  ,  tree  planting  A  1970-73  54.0 

Bay  St.  ,  tree  planting  A  1970-73  130.0 

Army  St .,  tree  planting  A  1970-73  147.0 

South  Van  Ness  Ave.  ,  tree  A  1970-73  142  .0 
planting 

O 'Farre  11  St.  ,  tree  planting  A  1970-73  157.0 

Lake  Merced  Blvd .,  tree  A  1970-73  47.0 
planting 

Taylor  St.  ,  landscape  prome-  C  1970-73  100.0 
nade 

1 0th  St .,  tree  planting  A  1970-73  55.0 

California  St.  ,  tree  planting  A  1970-73  37.5 

Mission  St. ,  tree  planting  A  1970-73  79  .0 

Marina  Blvd.  ,  tree  planting  A  1970-73  80.0 

Divisadero  St.  ,  tree  planting  A  1970-73  62.0 

Harrison  St.  ,  tree  planting  A  1970-73  134.0 

Storrie  St.  ,  landscaping  A  1970-73  15.5 

19th  Ave.  ,  tree  planting  A  1970-73  185.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  TRAFFICWAYS  (continued) 

Line  CPC         Fiscal  Total 

Ref.  P.I.N.  Project  Description  Rating      Year  Cost 

675  670.67.510  Bayshore  Blvd .,  landscaping  A  1970-73  136.0 

675  670.67  .  611  Bryant  St.  ,  tree  planting  A  1970-73  130.0 

677  670.  57.512  Fulton  St.  ,  tree  planting  A  1970-73  154.0 

578  570.  67  .613  Ocean  Ave .,  tree  planting  A  1970-73  196.0 

WAR  MEMORIAL  &  MUSEUM  OF  ART 

Authorized  Departmental  Employments  (1957-58):  46 
Approved  Departmental  Budget  (1967-66):  $1,630.0 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  11 
Projects  Deferred  1 
Projects  Abandoned 

Cost  Summary:  $ 

Ad  Valorem  Tax  $  1  ,739.9 

Proposed  Bonds  33,220.8 

TOTAL  COST  OF  PROGRAM  $34,960.7 

DUE  TO  THE  MAGNITUDE  OF  THE  ESTIMATED  PROJECT  COSTS  , 
PROJECTS  591  .57.101-104,  105,  201,  401  AND  592.67.101 
INITIALLY  PROPOSED  FOR  AD  VALOREM  TAX  FINANCING  SHOULD 
BE  SUBMITTED  TO  THE  ELECTORATE  FOR  BOND  FINANCING  TO 
MEET  THE  URGENT  NEED  FOR  REHABILITATION  OF  THE  WAR 
MEMORIAL  AND  TO  INSURE  THAT  INTEGRALLY  RELATED  PROJECTS 
PROCEED  SIMULTANEOUSLY 

Line  CPC         Fiscal  Total 

Ref.  P.I.N .  Project  Description  Rating      Year  Cost 

679  591  .  67.  101       Opera  House ,  stage  equipment,  A  1970-73      2  ,  341  .6 

rehabilitation 

660  691  .  57.  102       Opera  House ,  production  areas ,  A  1970-73  365.5 

rehabilitation 
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WAR  MEMORIAL  -  MUSEUM  OF  ART  (continued) 


Line  CPC  Fiscal 

Ref .            P.I.N.             Project  Description  Rating  Year 

661          691.67.103      Opera  House,  public  areas,  A          1970-73  3 
rehabilitation 

682  691  .67.104       Rehabilitation  plans  A  1970-73 
691.67.105      Musical  Arts  Building  (plans)  D  (deferred) 

683  691.67.106       Veterans'  Building,  public  A           1970-73  1 

areas,  rehabilitation 

15         691  .67.190      War  Memorial-Museum  of  —         1967-68  1 
Art,  rehabilitation 

684  691  .57.201       Memorial  Court,  underground  A  1970-73 

air  conditioning  room 

685  691  .67.301       Musical  Arts  Building,  new  D          1970-73  22 

construction 

686  691  .67.401      Veterans'  Building,  stage  A  1970-73 

equipment 

687  692  .  67.  101       Museum  of  Arts ,  remodel  A          1970-73  2 


Total 
Cost 

,258.3 

709.9 

,598.0 
,739.9 

175.0 
,450.0 

185.5 
,107.0 


INTERNATIONAL  AIRPORT 

Authorized  Department  Employments  (1967-68);  282 
Approved  Departmental  Budget  (1967-68):  $14,749.5 

Six-year  Departmental  Capital  Improvement  Program: 


Projects  Submitted  38 
Projects  Deferred 
Projects  Abandoned 


Cost  Summary: 

Proposed  Bonds  $  98,000.0 

Revenue  15,495.5 

TOTAL  COST  OF  PROGRAM  $113,495.5 

Line  CPC         Fiscal  Total 

Ref.  P.I.N.  Project  Description  Rating      Year  Cost 

16  725.  67.  101       Landing  field,  pavement  A  1967-58  1,400.0 

reconstruction 

306  725.67.102       Terminal  buildings ,  modemi-  A  1968-69  1,500.0 

zation 
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INTERNATIONAL  AIRPORT  (continued) 

Line                                                                            CPC         Fiscal  Total 

Ref.            P.I.N.              Project  Description                Rating      Year  Cost 

183  725.  57.103      Utility  system ,  improvements  A          1957-68  957.0 

184  725.67.104       Automobile  parking  garage ,  A           1967-68  21,900.0 

expansion 

185  725.67.105      Interim  air  cargo  facility,  A          1967-58  3,470.0 

new  construction 

186  725.67. 105      Taxiways  and  apron,  extension     A          1957-68  3  ,880.0 

187  725,  67.  107      Field  Crash  House ,  improve-  A          1967-68  30.0 

ments 

307  725.  67.  108      Waste  treatment  facilities ,  A          1968-69  3,650.0 

expansion 

188  725.67.109       Pier  "E" ,. modifications  A          1967-68  2,530.0 

189  725.67.  110       Employee  car  lot,  new  con-  A           1967-68  170.0 

struction 

17          725.  57  .  191       Services  of  U.E.B.  (R/R)  -           1957-58  103.4 

190  725.67.192       Services  of  U .  E .  B.  (CI)  -           1967-68  265.1 

191  725.67.193       Drainage  control  system,  new  -           1967-68  890.0 

construction 

308  725.67.201       Piers  "D"  and  "G",  modia-  A           1968-59  6,600.0 

cations 

309  725.67.202      South  Satellite ,  new  con-  A          1958-69  4,000.0 

struction 

310  725.67.203      North  terminal ,  new  construe-  A          1968-69  17,000.0 

tion 

311  725.67.204      Air  cargo  center,  fill  A          1968-69  7  ,710.0 

312  725.67,205      Contingency  fund  -           1968-69  2,500.0 

446  725.57.301       Taxiways,  lighting  A          1969-70  400.0 

447  725.67.302      Air  navigation  aids ,  improve-  A          1959-70  870.0 

ments 

448  725.67.303       Air  cargo  center,  new  con-  A           1959-70  14,000.0 

struction 

449  725.57.304       Executive  facilities ,  new  A           1969-70  250.0 

construction 

450  725.67.305       Drainage  system,  improvements    A           1969-70  250.0 


INTERNATIONAL  AIRPORT  (continued) 

Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Ye^r  Cost 

451  725  .67.  306      Downtown  heliport,  new  A  1969-70  500.0 

construction 

452  725,  57.  307      Terminal  roadways ,  improve-  A  1969-70  3  ,000.0 

ments 

453  725.67.  308       Landing  field ,  improvements  A  1969-70  2  ,  500.0 

688  725.67.401       Service  roads ,  extension  A  1970-73  1  ,800.0 

689  725.67.402       Runway  2 8R,  extension  A  1970-73  1  ,500.0 

690  725.  67  .403      Coast  Guard  facility,  relo-  A  1970-73  400.0 

cation 

691  725.67.404      Blast  and  boundary  fencing,         A  1970-73  125.0 

improvements 

692  725.67.405      Entrance  road,  landscaping  A  1970-73  60.0 

693  725.  67.406       Security  and  traffic  control,  A  1970-73  185.0 

improvements 

694  725.  67.  501       Piers  "  B"  and  "C"  ,  modi-  A  1970-73  800.0 

fications 

695  725.67.502      Southeast  and  northeast  courts ,    C  1970-73      2  ,  500.0 

double  deck 

696  725.  67.  503       Airport  heliport,  new  con-  C  1970-73  1,200.0 

struction 

697  725.67.504      Maintenance  building,  new  A  1970-73  500.0 

construction 

698  725.67.601       Transportation  system,  new  -  1970-73      2  ,500.0 

construction 

699  725.  67.602       Runway  IL  and  19R  extension      A  1970-73      1  ,500.0 


MUNICIPAL  RAILWAY 

Authorized  Departmental  Employments  (1967-68):  2794 
Approved  Departmental  Budget  (1967-68):  $32,524.8 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  61 
Projects  Deferred  1 
Projects  Abandoned  3 


MUNICIPAL  RAILWAY  (continued) 


Cost  Summary: 

Ad  Valorem  Tax  $  3,038.7 

Proposed  Bonds  47,653.5 

Other  Sources  323.0 

TOTAL  COST  OF  PROGRAM  $  51,015.2 


Line 
Ref. 


313 
18 
314 
19 
192 
315 
20 
316 
317 
318 


THE  MUNICIPAL  RAILWAY  SHOULD  INVESTIGATE  WITH  THE 
DEPARTMENT  OF  FINANCE  AND  RECORDS  THE  FEASIBIUTY 
OF  MOVING  THE  VOTING  MACHINES  CURRENTLY  IN  STORAGE 
AT  THE  PRESIDIO  CAR  BARN  TO  ANOTHER  LOCATION  SO  THAT 
THIS  SPACE  CAN  BE  DEVOTED  TO  STORAGE  OF  TRANSIT 
VEHICLES 

THE  FOLLOWING  CABLE  CAR  LINE  EXTENSIONS  SHOULD  BE 
INCLUDED  IN  THE  MUNICIPAL  RAILWAY  PROGRAM:  POWELL 
CABLE  LINE,  TO  FISHERMAN'S  WHARF;  CALIFORNIA  CABLE 
LINE,  TO  EMBARCADERO  PLAZA 


P.I.N.  Project  Description 

Motor  coaches,  replacement 


735.67.101 
735.67.102 
735.67.103 
735.67.104 
735.67.105 


CPC  Fiscal 
Rating  Year 


Twin  Peaks  Tunnel,  signal 
system 

Geneva  Substation,  roof  re- 
pair 

Geneva  Carhouse ,  sprinkler 
system 

Cable  car  system,  cable 
facilities 

735.  67.  106      Ocean  Yard,  parking  deck 


Kirkland  Yard ,  reconstruct 
paving 

Presidio  Yard ,  reconstruct 
paving 

New  carhouse,  land  acquisition  A 


735.67.107 
735.67.108 
735.67.109 

735.  67.  110  Geneva  Carhouse ,  replacement  A 
735.67.  111       New  carhouse,  track  reconstruct  A 


(deferred) 
1968-69 

1967-  68 

1968-  69 
1967-68 

1967-  68 

1968-  69 

1967-  68 

1968-  69 
1968-69 
1968-69 


Total 
Cost 


412.0 
17.0 
71.0 

287.0 

300.0 
62.0 
71.0 
,162.0 
,956.0 

323.0 
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MUNICIPAL  RAILWAY  (continued) 


Line  CPC         Fiscal  Total 

Ref .            P.I.N.             Project  Description  Rating      Year  Cost 

319  735.  67.  112       Geary  Blvd. ,  office  bldg. ,  A           1968-69  7.4 

film  storage  vault 

21  735.  57.  113       Cable  car  system  track  A           1967-68  269.0 

sheaves 

320  735.67.114      Various  locations ,  land-  A          1968-69           21  .0 

scaping 

321  735.  67.  115       Various  locations,  waiting  A           1968-69  50.0 

stations 

700         735.  67.  116       Judah  St. ,  reconstruct  track  A           1970-73  400.0 

322  735.  67.  117      Cable  car  routes ,  public  A          1968-69  46.0 

address  system 

22  735.67.118      Automotive  shops ,  repair  A           1967-68  28.0 

roof 

454  735.67.119       Mason  Powerhouse ,  sump  pit  A           1969-70  7.2 

323  735.67.  120      Kirkland  Yard ,  bus  cleaning  A           1968-69  106.0 

facilities 

324  735.  67.  121       Ocean  Yard ,  bus  cleaning  A           1968-69  158.0 

facilities 

455  735.57.122       Turk  and  Fillmore  Sts .,  weld-  A           1969-70  24.0 

ing  shed 

325  735.67.  123      California  cable  cars ,  grip  A           1968-69  8.0 

system 

326  735.  67.  124      Various  locations,  shelters  A           1968-69  3.0 

327  735.67.  125      Outer  Mission  Substation,  A           1968-69  4.1 

construct  fence 

735.  67.  190      Rental  of  buses  -  (abandoned) 

735.67.  191       Rental  of  fare  boxes  -  (abandoned) 

735.67.192       Replacement  of  buses  -  (abandoned) 

23  735.67.  193      Services  of  U.E.B.  (R/R)  -           1967-68  437.4 

328  735.67.201       Streetcars ,  convert  for  A           1968-69      1  ,209.0 

multiple  use 

329  735.  67.202       Rail  storage  yard ,  land  A           1968-69          851  .0 

acquisition 

330  735.  67.203       Automotive  shop,  protecUve  A           1968-69  87.6 

shelter 
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MUNICIPAL  RAILWAY  (continued) 

Line                                                                            CPC  Fiscal  Total 

Ref.            P.I.N.             Project  Description                Rating  Year  Cost 

331  735.67.204      Presidio  and  Potrero  Yards ,  fuel   A  1968-69  57.8 

pumps 

456  735.  67.205      West  Portal  Substation,  replace    A  1959-70  110.0 

equipment 

332  735.  67.  206      Potrero  Yard ,  trolley  lanes  A  1968-69  55.0 

333  735.  67  .207       Forest  Hill  Station,  elevator  A  1968-69  150.0 

equipment 

334  735.  67.  290      Various  capital  improvements  -  1968-69  624.6 

457  735.67.301       Streetcars,  replacement  A  1969-70  10,898.0 

458  735.67.302       Elkton  Yard ,  paint  shop  A  1969-70  214.0 

459  735.67.303       Twin  Peaks  Tunnel,  rehabilitate  A  1969-70  1  ,003.0 

460  735.57.304       Trolley  coaches ,  replacement  A  1969-70  12,710.0 

461  735.67.305      Cable  cars ,  replacement  A  1969-70  760.0 

701  735.67.401       Ocean  and  San  Jose  Aves . ,  A  1970-73  514.0 

reconstruct  track 

702  735.67.402       Various  locations ,  cable  car  A  1970-73  1,140.0 

track  replacement 

703  735.67.403      Twin  Peaks  Tunnel,  replace  A  1970-73  973.0 

track 

704  735.67.404      Judah  St. ,  reconstruct  track  A  1970-73  1  ,961  .0 

705  735.67.405       Taraval  St.  ,  reconstruct  track  A  1970-73  1  ,510.6 

706  735.67.406      Elkton  Shops ,  replacement  A  1970-73  945.0 

707  735.67.407      Outer  Market  Substation,  new  A  1970-73  619.0 

construction 

708  735.  67.408      Outer  Market  Substation,  re-  A  1970-73  231  .0 

arrange  feeders 

709  735.67.409       Ocean  Ave.  Substation,  new  A  1970-73  507.0 

construction 

710  735.67.410      Ocean  Ave .,  rearrange  feeders  A  1970-73  40.0 

711  735.  67.501       Powell  St. ,  cable  car  track  A  1970-73  385.0 

replacement 


MUNICIPAL  RAILWAY  (continued) 


Line 

CPC 

Fiscal 

Total 

Ref. 

P. 

,I.N. 

Project  Description 

Rating 

Year 

Cost 

712 

735, 

,67. 

502 

Sunset  Tunnel,  reconstruct 

A 

1970-73 

391.0 

track 

713 

735. 

,67. 

503 

Geary  Caitiouse,  reconstruction 

I  A 

1970-73 

200.0 

714 

735, 

,67. 

504 

Forest  Hill  Station,  install 

A 

1970-73 

978.0 

escalators 

715 

735, 

,67. 

505 

Taraval  St.  Substation,  new 

A 

1970-73 

509.0 

construction 

716 

735, 

,67. 

506 

Taraval  St.  Substation,  re- 

A 

1970-73 

38,5 

arrange  feeders 

717 

735, 

,67. 

507 

Church  St. ,  reconstruct  track 

A 

1970-73 

1,025.0 

718 

735, 

,67. 

601 

Ocean  View,  reconstruct  track 

A 

1970-73 

623.0 

719 

735, 

,67. 

602 

Office  building,  new  con- 

A 

1970-73 

3,455.0 

struction 


WATER  DEPARTMENT 

Authorized  Departmental  Employments  (1967-68);  806* 

*Includes  Bureau  of  Light,  Heat  and  Power,  General  Office 
and  Utilities  Engineering  Bureau 

Approved  Departmental  Budget  (1967-68):  $16,623.5 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  52 
Projects  Deferred  2 
Projects  Abandoned 

Cost  Summary: 

Proposed  Bonds 
Revenue 
Other  Sources 
Approved  Bonds 

TOTAL  COST  OF  PROGRAM 


$  10,300.0 
31,412,0 
5,150.0 
12,100.0 

$  58,962,0 


WATER  DEPARTMENT  (continued) 


ON  JANUARY  24,  1967,  THE  BOARD  OF  EDUCATION  ENDORSED  IN 
PRINCIPLE  TO  SHARING  OF  COSTS  FOR  PROJECT  745.67  .  126  TO 
THE  EXTENT  OF  THE  ADDITIONAL  EXPENDITURE  FOR  STRUCTURAL 
DESIGN  TO  ACCOMMODATE  OFF-STREET  PARKING  ON  THE  ROOF 
OF  BALBOA  RESERVOIR  FOR  THE  BENEFIT  OF  CITY  COLLEGE.  THE 
WATER  DEPARTMENT  HAS  ESTIMATED  THIS  EXPENDITURE  AT 
$550,000  DURING  THE  CONSTRUCTION  PHASE  IN  1968-69. 

PROJECT  745.67.302  HAS  BEEN  DEFERRED  AS  IT  IS  NOT  IN 
CONFORMITY  WITH  THE  MASTER  PLAN,  FOR  IT  PROPOSES  THE 
DIVERSION  OF  PARK  LAND  TO  A  NON-RECREATIONAL  USE.  THE 
WATER  DEPARTMENT  SHOULD  RESTUDY  THE  LOCATION  OF  THE 
PROPOSED  FACILITY  IN  CONJUNCTION  WITH  THE  DEPARTMENT 
OF  CITY  PLANNING  AND  OTHER  INTERESTED  AGENCIES  AS  AN 
INTERIM  MEASURE  PRIOR  TO  1969-70 


PROJECT  745.67.305  HAS  BEEN  DEFERRED  AS  THE  SALE  OF  A 
PORTION  OF  THE  FRANCISCO  RESERVOIR  SITE  PROPOSED  IN  THIS 
PROJECT  WOULD  NOT  BE  IN  CONFORMITY  WITH  THE  MASTER 
PLAN.    THIS  PROPERTY  IS  DESIGNATED  FOR  FUTURE  PARK  USE  IF 
THE  LAND  SHOULD  BE  DECLARED  SURPLUS  TO  WATER  DEPARTMENT 
NEEDS.    THE  WATER  DEPARTMENT  SHOULD  EXPLORE  THE  FEASI- 
BIUTY  OF  ALTERNATIVE  METHODS  OF  FINANCING  FOR  THE  PRO- 
POSED FACILITY  AS  AN  INTERIM  MEASURE  PRIOR  TO  1969-70 


Line                                                                            CPC  Fiscal  Total 

Ref.            P.I.N.             Project  Description                Rating  Year  Cost 

193  745.67.101       Entire  service  area,  new              A  1967-68  3,150.0 

services  and  meters 

194  745.  67.102       San  Francisco ,  main  extensions    A  1967-68  2,170.0 


24  745.67.103      Entire  service  area,  recon-  A  1967-68  74.0 

struct  blowoffs 

25  745.67.104       Entire  service  area,  water  A  1967-68  4,430.0 

services 

26  745.67.  105      Entire  service  area,  realign  A  1967-68      1  ,131.0 

water  mains 

27  745.67.106       Entire  service  area,  realign  A  1967-68  422.0 

water  services 

195         745.67.107      Entire  service  area,  gate  A  1967-68         201  .0 

valves 

28  745.67.108      Entire  service  area,  replace  A  1967-68  2,975.0 

water  mains 

29  745.67.  109      Suburban  areas ,  road  improve-  A  1967-68  146.0 

ments 
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WATER  DEPARTMENT  (continued) 


Line  CPC         Fiscal  Total 

Ref .  P.I.N.  Project  Description  Rating      Year  Cost 

196  745.67.110       Entire  service  area,  new  A  1967-68  126.0 

fencing 

30  745.  67.  111       Entire  service  area,  replace  A  1967-68  125.0 

fencing 

197  745.  67.  112       San  Francisco,  construct  A  1967-68  202.0 

blowoffs 

31  745.  67.  113       San  Mateo  and  S .  F.  Counties ,  A  1967-68  898.0 

cement  mortar  lines 

198  745.67.114       Bay  Division  Pipeline,  steel  A  1967-68  1,400.0 

pipe  aqueduct 

199  745.  67.  115       Crystal  Springs  Pipeline  3 ,  A  1967-68  3,300.0 

new  pipeline 

200  745.67.116       San  Andreas  Pipeline  3 ,  A  1967-68      1  ,400.0 

extension 

32  745.67.  117       Sunol  Distribution  System,  A  1967-68  25.0 

rehabilitation 

201  745.  67  .  118       Various  pipelines ,  meter  and  A  1967-68  105.0 

line  valves 

202  745.  67.  1  19      Entire  service  area ,  property  A  1967-68  149.0 

survey 

335  745.67.  120       San  Andreas  Reservoir,  water  A  1968-69  5,300.0 

treatment  plant 

33  745.67.  121       42  5  Mason,  office  alterations  D  1967-68  178.0 

203  745.  67.  122      Watershed  areas ,  erosion  A  1967-68  41.0 

controls 

336  745.67.  123      Suburban  areas ,  employee  A  1968-69  175.0 

cottages 

34  745.67.124       Crystal  Springs  Chlorination  A  1967-68  150.0 

Station,  replacement 

337  745.67.125       Alameda  East  Portal,  de-  A  1968-69  90.0 

chlorination  plant 

204  745.67.126       Balboa  Reservoir,  concrete  roof    A  1967-68  3,550.0 

205  745.67.127      Entire  service  area,  electroly-  A  1967-68  34.0 

sis  protection 

338  745.67.128      San  Antonio  Reservoir,  boat-  B  1968-69  15.0 

house 

35  745.  67.  129      Pilarcitos  Reservoir,  rehabili-  A  19  67-68  60.0 

tate  feeder  flumes 

339  745.67.130      Various  locations ,  valve  power    A  1968-69  90.0 

units 
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WATER  DEPARTMENT  (continued) 


Line 
Ref. 

340 

341 

342 

343 

344 

345 

346 

347 

462 

463 
464 

720 
721 
722 
723 
724 
725 
726 


P.I.N. 

745.67.131 
745.67.132 
745.57.201 
745.57.202 
745.67.203 
745.67,204 
745.67.205 
745.67.206 
745.67.301 
745.67.302 
745.67.303 
745.67.304 
745.67.305 
745.67.401 
745.67.402 
745.67.403 
745.67.404 
745.67.501 
745.67.502 
745.67.503 


Project  Description 


CPC 
Rating 


Bay  Division  Pipelines  1  and  A 
2 ,  rehabilitate 

Stanford  Heights  Reservoir,  A 
rehabilitate 

Crystal  Springs  Bypass,  A 

balancing  reservoir 

Bay  Division  Pipeline  4,  A 

construct  Section  C 

San  Antonio  Reservoir,  chlorin-  A 

ation  station 

Crystal  Springs  Bypass,  flu- 
oridation stations 
Entire  service  area,  minor 
replacements 

Entire  service  area,  minor 
improvements 
City  and  suburban  areas, 
control  systems 

Lincoln  Park,  new  distribution  D 
tank 

University  Mount  Reservoir, 
feeder  mains 

Sunset  feeder  system,  main 
reconstruction 

Francisco  tank,  construct  new 
tank 

Suburban  Division  Headquarters,  B 
new  facilities 

Bemal  Heights  area,  new  tank  A 


Balboa  Reservoir,  feeder  mains 


Northeast  Sunset  system, 
feeder  mains 

Various  City  reservoirs,  modi 
fications 

Northeast  Sutro  system,  feeder  A 
mains 

Sunol  Valley  Filtration  Plant,  A 
new  construction 


Fiscal 
Year 

1968-69 

1968-69 

1968-59 

1968-69 

1968-69 

1968-69 

1968-69 

1968-  69 
1959-70 
(deferred) 
1959-70 

1969-  70 
(deferred) 

1970-  73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 
1970-73 


Total 
Cost 

600.0 

460.0 

1 ,500.0 

4,400.0 

70.0 

60.0 

1,000.0 

1,000.0 

810.0 

182.0 
260.0 

452.0 
125.0 
2,850.0 
2,000.0 
500.0 
250.0 
2,800.0 


WATER  DEPARmENT  (continued) 


Line 
Ref. 


727 
728 


P.I.N.  Project  Description 

745.57.504      Northeast  reservoir,  new 
construction 

745.  67  .  505       Lake  Honda  Reservoir,  reha- 
bilitation 


CPC  Fiscal 
Rating  Year 


Total 
Cost 


A  1970-73  1,500.0 

A  1970-73  6,000.0 


HETCH  HETCHY 

Authorized  Department  Employments  (1967-68): 
Approved  Departmental  Budget  (1957-58): 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  22 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 

Proposed  Bonds 
Revenue 
Other  Sources 
Approved  Bonds 

TOTAL  COST  OF  PROGRAM 


119 

$16,658.0 


$  68,000.0 
4,291.5 
9,300.0 
46,000.0 

$127,591.5 


Line 

Ref.  P.I.N.  Project  Description 

206         755.  67.  101       Don  Pedro  Dam ,  new  A 
construction 

36  755.  67.  102       Moccasin  Transmission  A 

Line,  replace  clamps 

37  755.  57.103      Cherry  Dam ,  reconstruct  A 

access  road 

38  755.  57.104       Early  Intake,  employee  A 

cottages 

39  755.  67  .  105      Moccasin  Cottages ,  electrical  A 

improvements 

40  755.67.  106      Lower  Moccasin  Village ,  re-  A 

pave  streets 

41  755.67  .  107       Moccasin  Village ,  replace  A 

street  lights 


CPC  Fiscal 
Rating  Year 


Total 
Cost 


1967-68  54,800.0 
1957-68  75.0 


1967-68 
1967-68 
1967-68 
1967-68 
1967-68 


70.0 
95.0 

8.0 
12.0 

3.0 


I 


HETCH  HETCHY  PROJECT  (continued) 

Line  CPC         Fiscal  Total 

Ref.            P.I.N.             Project  Description  Rating      Year  Cost 

42  755.67.108       San  Joaquin  Valley,  i«ha-  A           1967-68  10.0 

bilitate  towers 

43  755.57.109      O'Shaughnessy  Dam,  relocate  A           1967-68  75.0 

substation 

207  755.57.110      Moccasin  Resen/oir,  diversion  A           1957-58  2,000.0 

conduit 

208  755.67.190      Services  of  U .E . B.  (CI)  -           1967-68  99.3 

44  755.67.191       Services  of  U .E . B.  (R/R)  -           1967-58  269.2 

455         755.67.301       Red  Mountain  Bar  Siphon,  A          1969-70      1  ,000.0 
alterations 

729  755.  67.  302       New  Moccasin  Powerhouse ,  A           1970-73  15,000.0 

additional  generating  units 

730  755.  67.303      Holm  Powerhouse ,  addiUonal  A          1970-73  7,000.0 

generating  units 

455         755.67.304      Lloyd  Powerhouse,  power  C          1969-70  75.0 
generating  plant 

467         755.67.305      Early  Intake ,  power  gener-  C          1969-70  500.0 
ating  plant 

731  755.67.401       Lake  Eleanor,  new  dam  A           1970-73  10,000.0 

732  755.67.402      Moccasin-Newark  Trans-  A           1970-73  6,000.0 

mission  Line,  extension 

733  755.  67.501       Moccasin  Lower  Dam,  spill-  A           1970-73  200.0 

way  gates 

734  755.67.502       Ward's  Ferry,  new  powerhouse  A           1970-73  30,000.0 

735  755.67.501      Various  reservoirs,  storage  A           1970-73  300.0 

recorders 


HOUSING  AUTHORITY 

Authorized  Departmental  Employments  (1967-68):  328 
Departmental  Budget  (1967-58):  $6,832.4 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  3 
Projects  Deferred 
Projects  Abandoned 
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HOUSING  AUTHORITY  (continued) 


Line 

CPC 

Fiscal 

Total 

Ref. 

P 

I.N. 

Project  Description 

Rating 

Year 

Cost 

209 

901 

67.101 

Pacific  and  Mason,  new 

A 

1967-68 

1,590.6 

construction 

210 

901 

67.102 

Fitch  St.  and  Gilman  Ave., 

A 

1967-68 

1,032.8 

construct  new  annex 

211 

901 

67.103 

l8th  and  Church  Sts.,  new 

A 

1967-68 

1,986.1 

construction 

The  following  supplementary  listing  presents  five  additional  projects  which  have 
been  approved  by  the  Authority's  Commission  for  a  total  of  82  6  dwelling  units. 
Within  this  aggregate  figure,  736  units  plus  the  106  proposed  in  Project  901  .67. 
103  constitute  an  allocation  of  842  dwelling  units  to  be  charged  against  the 
2500  units  authorized  by  the  electorate  in  November,  1964.   Close  coordination 
will  be  needed  at  the  staff  level  in  proposing  appropriate  sites  for  the  remaining 
authorized  dwelling  units . 

1)  "Old  Fremont  School"  site,  north  line  of  McAllister  Street  between  Baker  and 
Broderick  Streets  (Block  1157,  Lots  7  and  8),  90-unit  project  for  housing  the 
elderly;  approved  by  the  Planning  Commission  in  R65.49;  approved  by  Board 
of  Supervisors  December  27,  1966;  estimated  total  development  cost  approxi- 
mately $1  ,600,000;  project  to  be  charged  against  prior  authorization  of  3000 
dwelling  units . 

2)  "Air  Rights  Project",  west  line  of  Bartlett  Street,  from  21st  to  22nd  Street 
(Block  3616,  Lot  29),  110-unit  project  for  housing  the  elderly  over  the  exist- 
ing public  parking  lot;  feasibility  study  completed;  proposal  submitted  to 
Housing  Assistance  Administration. 

3)  Site  within  Redevelopment  Project  Area  D-1 ,  south  line  of  Howard  Street  west 
of  4th  Street  (irregularly- shaped  parcel  consisting  of  several  lots  in  Block 
3733  along  westerly  perimeter  of  "Yerba  Buena  Center"),  300-unit  project  for 
housing  the  elderly  included  in  Final  Redevelopment  Plan  as  approved  by 
Planning  Commission  and  Board  of  Supervisors. 

4)  Site  on  north  line  of  Pine  Street  east  of  Octavia  Street  (Block  649,  Lots  21 , 
22,  23),  126-unit  project  for  housing  the  elderly;  preliminary  cost  estimate 
for  development  $1  ,925,000;  architects  have  been  selected  to  prepare  feasi- 
bility study. 

5)  "Scattered  sites"  within  Western  Addition  Redevelopment  Area  A-2,  200-unit 
project  for  family  housing;  concept  included  in  Final  Redevelopment  Plan; 
specific  sites  not  yet  selected. 
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PARKING  AUTHORITY 

Authorized  Departmental  Employments  (1967-68): 
Approved  Departmental  Budget  (1967-68): 

Six-year  Departmental  Capital  Improvement  Program: 

Projects  Submitted  11 
Projects  Deferred 
Projects  Abandoned 

Cost  Summary: 
Revenue 
Other  Sources 

TOTAL  COST  OF  PROGRAM 


3 

$17.4 


$1  ,379.9 
1  ,605,0 

$2,984.9 


Line 

Ref.  P.I.N.  Project  Description 

212  902.67.  101       Marina  Garage ,  land  ac- 

quisition 

213  902.  67  .  102       5th  and  Mission  Garage , 

expansion 

214  902.67.190       Neighborhood  parking  sun/ey 

348  902.67.201       Polk  St.  Garage ,  land  ac- 

quisition 

349  902.67.202       Bay  View,  new  construction 

350  902.67.203       Haight-Ashbury,  land  ac- 

quisition 

351  902.67.204      Outer  Irving ,  land  acquisition 

352  902.  67.205      Mission  and  1 8th  Sts .,  land 

acquisition 

353  902  .  67.206      Mission  and  2  0th  Sts. ,  land 

acquisition 

354  902.67.207       Clement  St.  ,  land  acquisition 

355  902.67.208       Portola ,  land  acquisition 


CPC 
Rating 

A 

A 

A 

A 

A 

A 

A 

A 

A 

A 

A 


Fiscal 
Year 

1967-68 

1967-68 

1967-  68 

1968-  69 
1968-69 
1968-69 
1968-69 
1968-69 
1968-69 
1968-69 
1968-69 


Total 
Cost 

150.0 

1 ,605.0 

5.0 

309.0 

14.5 

159.9 

212.3 

153.3 

255.8 

73.8 

46.3 


san  francisco  CAPITAL 

IMPROVEMENT  PROGRAM 


progress  on  construction  1966-67 


PROGRESS  ON  CONSTRUCTION 


Format  and  content  of  the  Progress  on  Construction  section  of  the  current  Capital  Im- 
provement Program  report  differ  significantly  from  the  reporting  in  previous  years .  The  time 
span  forthis  progress  and  status  report  has  been  shortened  from  a  two-year  period  immediately 
preceding  the  six-year  program  to  one  year,  in  this  case  fiscal  year  1966-67.  Most  of  the 
projects  costing  less  than  $10,000  and  all  maintenance  activities  have  been  deleted.  Project 
costs  are  shown  in  thousands  of  dollars. 

For  better  coverage  an  additional  listing  of  projects  has  been  developed  to  reflect 
previously  approved  construction  which  was  not  started  in   19  66-67:   see  Line  Items  A-1 
through  A-18.     In  most  of  these  instances  the  actual  construction  will  begin  during  1967-68, 
and  the  projects  will  be  reported  next  year  as  completed  or  under  way. 

Financing  has  been  indicated  in  connection  with  project  costs  by  use  of  the  symbol  (a) 
for  the  ad  valorem  property  tax,  (b)  for  approved  bonds,  (r)  for  departmental  revenues,  and 
(o)  for  other  sources,  such  as  Federal  or  State  subventions,  private  gifts,  and  departmental 
real  property  funds.  Projects  shown  with  an  asterisk  (*)  are  not  shown  on  the  map  of  "Pro- 
gress on  Construction".  The  cost  of  street  improvements  listed  as  Line  Items  85  through  97 
is  assessed  against  the  owners  of  abutting  properties  with  the  possibility  of  City  aid  in  spe- 
cial circumstances.  Street  work  and  related  facilities  listed  as  Line  Items  98  through  119  are 
financed  by  various  combinations  of  gasoline  taxes.  New  capital  improvements  or  reconstruc- 
tion and  replacement  activities  have  been  identified  in  the  project  description  with  the  Rede- 
velopment Areas  to  be  ser/ed. 

Information  about  construction  of  public  facilities  during  1966-67  should  help  to  pro- 
vide a  frame  of  reference  for  evaluating  the  level  of  activity  authorized  for  1967-68  or  pro- 
posed for  succeeding  years. 
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Line  Approximate  Completion 
No.  Project  Description  Cost  Date  


I.    Construction  Completed   or  Under 
Way  in   1  9  5  5-  6  7 


FIRE  DEPARTMENT 

1  Headquarters  Bldg. ,  264  Golden  Gate  Ave. ,         $  955.9(b)        April  1967 
new  construction 

2  Engine  Co.  43,  Moscow  St. ,  south  of  France  75.0(a,o)     May  1957 
Ave.,  acquire  site  &  conduct  design  compe- 
tition for  new  firehouse  (see  Project  145.67.116) 

3  Engine  28,  1814  Stockton  St.  ,  reconstruct  214.7(b)         July  1967 
firehouse 

4  Engine  7 ,  Diamond  Heights  Redevelopment  258.0(b)         Nov  1967 
Project,  Addison  &  Digby  Sts.,  construct  new 
firehouse 


SOCIAL  SERVICES 

5  Offices,  1680  Mission  St. ,  acquire  and  re-  856.2(a)        Mar  1967 

model  building 


YOUTH  GUIDANCE  CENTER- JUVENILE  COURT 

6  Detention  Cottages,  375  Wood  side  Ave.  ,  reno-  20.8(a)         June  1967 

vation  (Phase  I,  Cottage  B-1) 


LOG  CABIN  RANCH  SCHOOL- JUVENILE  COURT 

*7  Hidden  Valley  Ranch  School,  San  Mateo  Co. ,  l,310.0(a,b)     Aug  1967 

construct  new  facility  for  small  boys ,  with  im- 
provements to  existing  facility 


Line  Approximate  Completion 

No.  Project  Description  Cost  Date 


DEPARTMENT  OF  PUBLIC  WORKS  -  GENERAL  OFFICE 

8  Maintenance  Yard ,  Bureau  of  Building  Repair,  14.0(a)        Aug  1966 
2323  Army  St.  ,  plans  for  2nd  story  addition  to 

Administration  Building  (see  Project  423.67.106) 

9  Chief  Administrative  Officer,  study  of  space  re-  30.0(a)        April  1967 
quirements  for  City  offices  in  Civic  Center  area 

(see  Project  423.67.103) 


DEPARTMENT  OF  PUBLIC  WORKS  -  SANITATION 

10  California  St.  ,  from  Walnut  St.  to  Presidio  Ave.  ,  43.0(b)         Aug  1967 

replace  deteriorated  sewer  facilities  (continuing 
program) 

11  Effluent  Outfall  Sewer  for  Southeast  Sewage  Treat-  530.0(b)        Dec  1967 
ment  Plant,  construct  crossing  under  Islais  Creek 

Channel 

12  Southeast  Sewage  Treatment  Plant,  1700  Jenrold  22.0(b)        Dec  1967 
Ave.  ,  install  automatic  samplers 

13  Southeast  Sewage  Treatment  Plant,  construct  59. 0(b)        Jan  1968 
waste  return  piping  system  (Contract  2) 


PUBLIC  HEALTH 

14  General  Hospital,  22nd  St.  &  Potrero  Ave. ,  re-  260.0(a)        Oct  1966 
model  surgery  in  Bldgs.  1,  la,  lb  &  Ic 

15  Laguna  Honda  Hospital,  375  Laguna  Honda  Blvd. ,       154.2(a)        Jan  1967 
alterations  towards  A-1 ,  C-2  &  C-5 

16  General  Hospital,  remodel  Ward  12  for  Intensive  24.8(a)        May  1967 

Care  Unit 

17  General  Hospital,  prepare  schematic  drawings  1  ,935. 7(b)        July  1967 
for  new  Medical  Center  (see  Project  500.67.101) 

18  General  Hospital,  remodel  Ward  30  for  Coronary         100.2(a)        Aug  1967 

Center 


187 


Line 
No. 


Project  Description 


Approximate 
Cost 


19  Westside  District  Health  Center,  Pierce  &  Ellis  704.5(a) 
Sts . ,  new  construction  (Western  Addition  Re- 
development Project  II) 

20  General  Hospital,  remodel  X-ray  Depts.  2B,  2D  273  .0(a) 
&  3 

21  Bayview  District  Health  Center,  Silver  &  Bame-  905. 0(a) 
veld  Aves.,  new  construction 

22  General  Hospital,  expand  &  remodel  Bldg.  1  for  126.2(a) 
Admitting  Dept.  &  Mission  Emergency  Hospital 


PALACE  OF  THE  LEGION  OF  HONOR 

23  Remodel  Gallery  #1  for  library  for  Achenbach  30.0(a) 
Foundation 

24  Exhibition  galleries,  replace  wall  covering  (see  20.0(a) 
Project  611.67,101) 


M.H.DE  YOUNG  MEMORIAL  MUSEUM 

25         Install  smoke  detection  fire  alarm  system  in  all  32.6(a) 
galleries 


PUBLIC  LIBRARY 

26         Excelsior  Branch  Library,  Mission  &  Cotter  Sts.,        260.  5(a) 
new  construction 


RECREATION  AND  PARK 

2  7         S.  F.  Zoo,  Sloat  Blvd.  &  Great  Highway,  install  29.0(a) 
retaining  wall  at  deer  paddock 

28  Strybing  Arboretum  &  Botanical  Gardens ,  Golden  149.9(o) 
Gate  Park,  development  of  facilities,  Phase  11 

29  Conservatory,  Golden  Gate  Park,  reconstruct  dome  17.5(a) 
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Line  Approximate  Completion 

No.  Project  Description  Cost  Date 

30  Raymond  S.  Kimbell  Playground,  Geary  Blvd.  &  107.8(a)         Aug  1966 
Steiner  St. ,  construct  recreation  center;  site  de- 
velopment. Phase  I  (Western  Addition  Redevelop- 
ment Projects  I  &  II) 

31  Garfield  Square,  26th  St.  &  Treat  Ave. ,  construct         65.1(b)        Sept  1966 
fieldhouse 

32  Sutro  Heights  Park,  48th  Ave.  &  Anza  St. ,  gunite         29.1(a)        Sept  1966 
west  slope 

33  Bemal  Heights  Playground,  Moultrie  St.  &  Jarboe         13.5(a)        Oct  1966 
Ave. ,  reconstruct  retaining  walls.  Phase  I  (see 

Project  651.67.  108) 

34  Mary  Margaret  Casey  Playground  (Sunnyside  recre-     196.6(a)        Oct  1966 
ation  area),  Melrose  Ave.  &  Vema  St.,  site 

development.  Phase  I 

35  Marina  Small  Craft  Harbor,  east  harbor,  con-  76.7(a)        Oct  1965 
struct  parking  area 

36  Golden  Gate  Park,  construct  plant  nursery  to  re-  268.7(a,o)     Jan  1967 
place  facility  in  Balboa  Park 

37  Spreckels  Lake,  Golden  Gate  Park,  construct  31.1(a)        Mar  1967 
shoreline  wall 

38  Yacht  Harbor,  alterations  &  extension  to  Harbor-  36.l(a,o)     May  1967 
master's  offices 

39  Raymond  S .  Kimbell  Playground ,  Geary  Blvd .  &  86.7(a)        June  1967 
Steiner  St.,  install  concrete  bleachers,  land- 
scaping &  fences;  site  development.  Phase  II 

(Western  Addition  Redevelopment  Projects  I  &  II) 

*40         Sharp  Park  Golf  Course,  San  Mateo  Co. ,  install  10.8(a,o)     June  1967 
pipe  arch  culvert 

*41         Camp  Mather,  TuolomneCo.,  reconstruct  tennis  13.9(a)        June  1967 
courts 


42 


Marina  Small  Craft  Harbor,  install  electrical  system  139, 0(o)  June  1967 
&  replace  portions  of  seawall 


Line  Approximate  Completion 

No.  Project  Description  Cost  Date 

43  S.  F.  Zoo,  install  African  Scene  160. l(o)        July  1967 

44  Lincoln  Park  golf  course,  extend  irrigation  48.1(a)         July  1967 
system 

45  Story  land  Children's  Zoo,  install  Prairie  Dog  22.9(o)        July  1967 
&  Monkey  Island  exhibits 

46  S.  F.  Zoo,  convert  monkey  cages  to  new  aviary  10.6(o)        July  1967 

47  Storyland  Children's  Zoo,  construct  service  63.0(o)        Aug  1967 
buildings 

48  Marina  Small  Craft  Harbor,  install  security  21.3(a)        Aug  1967 
gates  &  float  fenders 

49  Golden  Gate  Park,  landscape  &  pave  grounds  12.9(a)        Aug  1967 
of  M.  H.  de  Young  Museum 

50  Palace  of  Fine  Arts ,  general  rehabilitation  6 , 874 . 3(a,b,o)Sept  1967 

51  Mary  Margaret  Casey  Playground  (Sunnyside  98.9(a)        Nov  1967 
recreation  area) ,  Melrose  Ave.  &  Vema  St. ,  site 

development.  Phase  II  (see  Project  656.67.104) 


UNIFIED  SCHOOL  DISTRICT 

52  City  College,  Phelan  &  Ocean  Aves. ,  install  19.2(b)        Aug  1966 
underground  piping 

53  Mission  High  School,  3750  18th  St. ,  install  12.0(b)        Sept  1966 
shower  piping 

*54        Various  high  schools,  improvements  to  stage  47.8(b)        Sept    19  66 
switchboards 

55  Abraham  Lincoln  High  School,  2162  -  24th  Ave. ,  15.3(b)         Sept  1966 
install  acoustical  ceilings  &  lighting  fixtures 

56  City  College,  install  acoustical  ceilings  &  27.4(b)        Sept  1966 
lighting  fixtures 


Line  Approximate  Completion 

No.  Project  Description  Cost  Date 

57  Balboa  High  School,  Cayuga  &  Onondaga  Aves. ,  39.5(b)        Sept  1966 
install  improvements  to  electrical  wiring  system 

58  Abraham  Lincoln  High  School,  rehabilitate  food  47.0(b)        Oct  1966 
laboratory 

59  Galileo  High  School,  1150  Francisco  St. ,  install  24.4(b)         Oct  1966 
acoustical  .tile 

60  City  College,  install  temporary  bungalows  for  25.0(b)        Oct  1966 
classrooms 

51         Horace  Mann  Jr.  High  School,  3351  -  23rd  St. ,  40.5(b)        Dec  1966 
install  acoustical  ceilings 

62  City  College,  install  computer  center  11.8(b)        Jan  1967 

63  Aptos  Jr.  High  School,  105  Aptos  Ave. ,  rehabili-  69.9(b)        Jan  1967 
tate  homemaking  facilities 

64  Everett  Jr.  High  School,  450  Church  St.,  alter-  90.9(b)        Jan  1967 
ations  to  shop  areas 

65  John  Adams  Adult  School,  1860  Hayes  St.,  157.0(b)         Jan  1967 
general  rehabilitation 

66  Spring  Valley  Elementary  School,  1451  Jackson  182.6(b)        Jan  1967 
St.  ,  general  rehabilitation 

67  Raphael  Weill  Elementary  School,  1501  O'Farrell         432.3(b)        Feb  1967 
St. ,  construct  8-classroom  addition  &  modernize 

cafeteria  (Western  Addition  Redevelopment  Projects 
I  &  II) 

68  Benjamin  Franklin  Jr.  High  School,  1430  Scott  St. ,        35. 0(b)        Feb  1967 
rehabilitate  food  laboratory  (Western  Addition 

Redevelopment  Projects  I  &  II) 

69  Cleveland  Elementary  School,  455  Athens  St. ,  264.7(b)        June  1967 
general  rehabilitation 

70  George  Washington  High  School,  600  32nd  Ave. ,  25. 4(b)        June  1967 
alterations  to  electronics  shops 
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Line 
No. 


Project  Description 


Approximate 
Cost 


Completion 
Date 


71         Diamond  Heights  Elementary  School,  Duncan  1,091. 0(b)          Sept  1967 
St.  &  Amber  Dr.,  new  construction  in  Diamond 
Heights  Redevelopment  Project  (see  Project 
660.67.101) 

*72         Various  elementary  schools ,  install  temporary  86.3(b)          Sept  1967 
bungalows  for  classrooms 

73  Winfield  Scott  Elementary  School,  3630  Divis-  41.0(b)          Sept  1967 
adero  St.  ,  install  acoustical  ceilings  &  lighting 

fixtures 

74  Presidio  Jr.  High  School,  450  -  30th  Ave,,  49.0(b)          Sept  1967 
rehabilitate  homemaking  facilities 

75  Louise  Lombard  School,  1099  Hayes  St. ,  general  167.0(b)          Sept  1967 
rehabilitation 

76  Francisco  Jr.  High  School,  2190  Powell  St. ,  45.0(b)           Sept  1967 
install  acoustical  ceilings  &  lighting  fixtures 

77  Portola  Jr.  High  School,  350  Girard  St. ,  install  49.7(b)           Sept  1967 
acoustical  ceilings  &  lighting  fixtures 

78  Marina  Jr.  High  School,  3500  Fillmore  St. ,  58.0(b)          Sept  1967 
rehabilitate  homemaking  facilities 

79  Mission  High  School,  replace  elevator  27.5(b)          Oct  1967 

80  Mission  Nursery  School,  2950  Mission  St. ,  26.4(b)          Oct  1967 
construct  addition 

81  Kate  Kennedy  Elementary  School,  1670  Noe  St. ,  243.2(b)          Nov  1967 
general  rehabilitation 

82  Pacific  Heights  Adult  School,  2340  Jackson  St. ,  273.0(b)          Jan  1958 
alterations  to  install  elevators 

83  Polytechnic  High  School,  701  Frederick  St. ,  42.3(b)          Feb  1968 
replace  elevator 

84  City  College,  construct  Educational  Services  1,065. 0(b)          Mar  1968 
Bldg.  (see  Project  660.67. 102) 
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Line 
No. 


Project  Description 


Approximate 
Cost 


Completion 
Date 


DEPARTMENT  OF  PUBLIC  WORKS  -TRAFFIC  WAYS 

Street  Improvements 

85  Twenty-seventh  St.,  bet.  Castro  &  Noe  Sts.  9  3.4 

86  Anderson  St. ,  from  Crescent  Ave .  southerly  42.8 

87  Mullen  Ave.,  bet.  Montcalm  &  Rutledge  Sts.  26.9 

88  Mississippi  St.,  from  25th  St.  northerly  10.9 

89  Fourteenth  Ave.,  bet.  Quintara  &  Rivera  Sts.  64.4 

90  Burnett  Ave.,  from  vicinity  of  Dixie  Alley  266.0 
northerly  to  Twin  Peaks  Blvd. 

91  FunstonAve.,  bet.  Quintara  &  Rivera  Sts.  83.2 

92  Quint  St.  ,  bet.  Oakdale  &  Jerrold  Aves.  94.8 

93  NewcombAve.,  bet.  Quint  &  Rankin  Sts,  32.3 

94  Army  St.,  vicinity  of  Maryland  St.  33.6 

95  Elsie  St.,  bet.  Virginia  &  Esmeralda  Aves ,  53.7 
95  Madison  &  Pioche  Sts.,  vicinity  of  intersection  43.5 
97         Van  Dyke  Ave.,  bet.  Hawes  &  Griffith  Sts.  2  7.2 


Aug 

Sept 

Jan 

Jan 

April 

May 

May 

June 

July 

July 

July 

Aug 

Sept 


1956 
1956 
1957 
1967 
1967 
1957 

1957 
1967 
1967 
1957 
1967 
1967 
1967 


98 


99 


100 


Major  Thoroughfares 

Redevelopment  Area  E-1  (Golden  Gateway),  road- 
way construction  on  Washington,  Jackson  & 
Drumm  Sts . 


75.4 


Redevelopment  Area  E-1  (Golden  Gateway) ,  widen  214.8 
Clay,  Battery  &  Washington  Sts. 


Sunset  Boulevard,  bet.  Irving  &  Lawton  Sts., 
reconstruction 


87.8 


Mar  1967 

April  1967 
Aug  1967 


Approximate 

Project  Description  Cost 

Street  &   Sidewalk  Reconstruction 

Pine  St.  widening,  bet.  Franklin  &  Gough  Sts.  3  7.7 

GilmanAve.,  bet.  Fitch  St.  &  Hunters  Point  18.2 
Expressway,  reconstruction 

Broderick  St.  &  other  streets ,  resurfacing  73.1 

Division  St.,  bet,  Kansas  &  10th  Sts,,  recon-  19.7 
struction 


Hayes  St.  ,  bet.  Polk  St.  &  Van  Ness  Ave.,  33.8 
reconstruction 

Jones  St.  &  various  locations,  curb  raising  2  5.4 

&  resurfacing 

Park-Presidio  Boulevard  crossings,  widen  road-  20.7 
way 

Divisadero  St. ,  bet.  Clay  &  Washington  Sts. ,  19.5 
reconstruction 

Divisadero  St,  &  other  streets ,  resurfacing  146.4 

Marina  Green,  reconstruct  perimeter  roadway  84.0 

Hickory  St.,  bet.  Octavia  &  Gough  Sts.,  15.5 
reconstruction 

WahnutSt.,  bet.  Clay  &  Washington  Sts . ,  2  6.4 

reconstruction 

Washington  St.  ,  bet.  Kearny  St.  &  Grant  Ave.  ,  27.0 
reconstruction 


Completion 
Date 


July  1956 

July  1966 

July  1966 

Sept  1966 

Nov  1966 

Dec  1966 

Dec  1955 

April  1967 

May  1957 

May  1957 

June  19  67 

July  1967 

July  1967 


Street  Lighting 

Gough  St.  bet.  California  &  Washington  Sts., 
(Underground  District  #193) 


13.0 


Aug  1967 


Line  Approximate  Completion 

No.  Project  Description  Cost  Date 

115  California  St.  ,  bet.  Van  Ness  Ave.  &  Kearny  St.         72.0  Oct  1967 

116  Fisherman's  Wliarf  Area,  Phase  I  (Underground  25.0  Dec  1967 
District  #197) 

Miscellaneous 

117  Stockton  St.  Tunnel,  rehabilitation  (Phase  n)  8.0  Aug  1967 

118  Jamestown  Ave .  near  Hamey  Way ,  construct  40,0  Sept  1967 

pedestrian  overpass 

*119       Various  intersections,  installation  &  modifi-  88.0  Oct  1967 

cation  of  traffic  signals  (Contract  24) 


WAR  MEMORIAL  &  MUSEUM  OF  ART 

120  Opera  House,  install  intercommunication  system         30.0(a)  Sept  1967 
&  closed  circuit  television  system  (Phase  I) 

121  Veterans  Bldg.,  convert  rooms  in  basement  to  27.0(a)  Nov  1967 
storage  area  for  Museum  of  Art;  install  ventilation 

&  smoke  detection  systems 

122  Opera  House  &  Veterans  Bldg. ,  general  rehabili-      280.0(a)  May  1968 
tation  (Phase  III) 


INTERNATIONAL  AIRPORT 

*AU  projects  are  located  at  San  Francisco  Inter- 
national Airport  in  San  Mateo  County;  projects 
are  not  mapped. 

123  Central  Terminal  Bldg. ,  south  side,  install  out-         72,6(r)  July  1966 

bound  baggage  conveyors 

124  South  Terminal,  install  additional  baggage  con-  153. 0(r)  Aug  1966 
veyors 

125  Central  Terminal  Bldg.  ,  Unit  No.  2,  install  signs  31.5(r)  Aug  1966 

126  Runway  lOR  extension  &  pavement  reconstruction  555. 2(r)  Sept  1966 
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Line  Approximate  Completion 

No.  Project  Description  Cost  Date 


127 

Alterations  to  bldgs.  for  construction  & 
maintenance,  Base-Plot  17 

96. 

3(r) 

Sept 

1966 

128 

Relocation  of  Road  R-2 

39. 

6(r) 

Sept 

1966 

129 

Alterations  to  Central  Terminal  Bldg.  1 

,250. 

Kr) 

Oct 

1966 

130 

Additions  to  12  KV  electric  service  &  in- 
stallation of  Cable  4C-6 

77. 

6(r) 

Oct 

1966 

131 

Pier  FF,  new  construction 

711. 

0(r) 

Nov 

1966 

132 

Construction  of  South  Oxidation  Pond  &  pump- 
ing facilities  (Phase  II) 

32. 

4(r) 

Nov 

1966 

133 

Runway,  lOR,  demolish  &  remove  obstructions 

26. 

6(r) 

Nov 

1966 

134 

South  Terminal  Bldg.  &  Piers  F  &  G,  install 
waterproofing  &  roof  drainage 

42. 

0(r) 

Dec 

1966 

135 

Pier  FF,  lower  level,  add  Operations  Area 

19. 

0(r) 

Jan 

1967 

136 

Relocate  Taxiway  R 

106. 

0(r) 

Feb 

1967 

137 

Drainage  Pumping  Station  No.  5,  new  construction 

44. 

0(r) 

Feb 

1967 

138 

South  Terminal,  improvements  to  baggage 
facilities 

30, 

0(r) 

Feb 

1967 

139 

South  Terminal,  install  baggage  conveyor 
Systems  7  &  11 

40. 

0(r) 

Mar 

1967 

140 

Runway  28L,  grading  for  Glide  Slope  Facility 

35. 

0(r) 

Mar 

1967 

141 

Field  Lighting  Bldg.,  install  Load  Rheostat  for 
1000  KW  Generator 

12. 

0(r) 

Mar 

1967 

142 

Cargo  Building  No.  5A,  construct  apron  pavement 

217. 

0(r) 

April 

1967 

143 

Drainage  Pumping  Station  No.  3,  new  construction 

178. 

0(r) 

April 

1967 

144 

Central  Terminal  Bldg.,  alterations  to  Baggage 

35. 

0(r) 

April 

1967 

Claims  Area 
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Line  Approximate  Completion 


No. 

Project  Description 

Cost 

Date 

145 

Install  in-runway  lighting  for  Runway  28L 
&  lighting  for  Taxiway  J 

232  . 

0(r) 

May 

1967 

146 

Parking  Garage,  install  entrance  controls 

35. 

0(r) 

May 

1967 

147 

Plots  12  &  12A,  install  utilities 

150. 

0(r) 

May 

1967 

148 

Central  Terminal  Bldg.,  install  floor  covering 

60. 

0(r) 

June 

1967 

149 

South  Terminal,  additions  &  alterations  to 
baggage  conveyors 

11 . 

0{r) 

June 

1967 

150 

Pier  D,  alterations  to  Rooms  22  &  37 

14. 

0(r) 

June 

1967 

151 

Improvements  to  Parking  Garage 

60. 

0(r) 

July 

1967 

152 

Taxiway  E  ,  pavement  reconstruction 

280. 

0(r) 

Aug 

1967 

153 

Alterations  to  Piers  C  &  D 

136. 

0(r) 

154 

Cargo  Building  No.  5,  Unit  A,  new  construction 

780. 

0(r) 

Aug 

1967 

155 

Relocate  general  aviation  facilities 

90. 

0(r) 

Aug 

1967 

156 

Cargo  Building  No.  5,  install  pavement  &  utilities 

300. 

0(r) 

Aug 

1967 

157 

Reconstruct  field  drainage  system 

25. 

0(r) 

Sept 

1967 

MUNICIPAL  RAILWAY 

158 

Iowa  &  18th  Sts.,  install  overhead  structures 
for  detour  at  Southem-Embarcadero  Extension 
Freeway 

41. 

3(a) 

Nov 

1966 

159 

Turk  &  Fillmore  Sts.  Substation,  install  protective 
metal  screens  for  windows 

7. 

9(a) 

Nov 

1966 

160 

Automotive  Shops,  24th  &  Utah  Sts.,  install  two 
fan-operated  exhaust  systems 

6. 

0(a) 

Jan 

1967 

161 

Washington  &  Mason  Sts.  Carhouse,  replace 

14. 

7(a) 

Mar 

1967 

retaining  wall 


Lin  6 
No. 

Project  Description 

Approximate 
Cost 

Completion 
Date 

152 

Washington  &  Mason  Sts . ,  replace  track 
structure  for  cable  car  drift  curve 

21. 

6(a) 

Mar 

1957 

163 

Twin  Peaks  Tunnel,  vicinity  of  Forest  Hill 
Station,  improvements  to  vent  shaft  area 

5. 

1(a) 

April 

1967 

154 

Washington  &  Mason  Sts.  Carhouse,  construct 
visitors'  gallery  &  paint  interior  of  building 

95. 

0(a) 

Aug 

1967 

165 

Washington  &  Mason  Sts.  Powerhouse,  replace 
cracked  &  uneven  floor  surface 

30. 

0(a) 

Sept 

1967 

*166 

San  Mateo  County,  resurface  watershed  roads 

17. 

7(r) 

Aug 

1956 

157 

McLaren  Park,  construct  pump  station 

1 19 . 

4(r) 

Oct 

1955 

168 

Corporation  Yard ,  Newcomb  Ave  •  &  Rankin  St . , 
install  air  conditioning  system  in  Admin.  Bldg. 

16. 

3(r) 

Oct 

1965 

*169 

Bay  Division  Pipeline  No.  4,  Alameda  County, 
construct  Section  "A"  &  syphon 

5 , 034. 

5(b) 

Nov 

1965 

*170 

City  reservoirs,  various  locations,  rehabilitate 
irrigation  &  sprinkler  system 

22 . 

0(r) 

Dec 

1965 

*171 

San  Andreas  54  inch  Pipeline,  San  Mateo  County, 
cement  mortar  line 

30 . 

0(r) 

Feb 

1967 

172 

Corporation  Yard,  install  emergency  generator 

10. 

5(r) 

Mar 

1957 

*173 

San  Antonio  60  inch  Pipeline  &  Sunol  35  inch 
pipeline,  Alameda  County,  new  construction 

1,017. 

9(b) 

April 

1967 

174 

Offices,  425  Mason  St.,  install  automatic 
elevator 

79. 

8(r) 

April 

1967 

*175 

Pulgas  Tunnel  to  Millbrae  Yard ,  San  Mateo  Co. , 
install  telemeter  wire 

20. 

0(r) 

April 

1967 

175 

Sutro  Reservoir,  Clarendon  Ave.,  rehabilitation 

300 

0(r) 

April 

1967 

Line  Approximate  Completion 

No.  Project  Description  Cost  Date 

*177       San  Antonio  Pumping  Station  &  Sunol  Pump-  1  ,258. 5(b)  May  1967 

ing  Station,  Alameda  County,  new  construction 

*178       Crystal  Springs  Pipeline  No.  1  &  San  Andreas  55.0(r)  May  1967 

54  inch  Pipeline,  San  Mateo  County,  install 
meters  &  line  valves 

*179       Crystal  Springs  Reservoir,  San  Mateo  County,  15.0(r)  May  1967 

construct  Alum  Treatment  Plant 

180  Central  Pump  Station,  22nd  Ave.  &  Sloat  Blvd. ,         100. 0(r)  May  1967 
reconstruction 

181  Alemany  Pumping  Station,  Felton  &  Dartmouth  20.0(r)  May  1967 
Sts . ,  rehabilitation 

*182       Alameda  County ,  install  connection  at  Alameda         180.0(b)  May  1967 

Creek  portals 

*183       Various  locations,  San  Mateo  County ,  repair  40.0(r)  July  1967 

piles  &  bents 

184       Keith  St.  Tank,  rehabilitation  25.0(r)  Aug  1967 

*185       Sunol  Division  Headquarters ,  Alameda  County ,  12.0(r)  Aug  1957 

rehabilitate  sewage  facilities 

*185       Millbrae  Yard,  San  Mateo  County,  install  radio  15.0(r)  Sept  1967 

base  station 

187       Offices,  425  Mason  St. ,  rehabilitate  &  modem-  50.0(r)  Sept  1967 

ize  building 

*188       James  H.  Turner  Dam  Project,  Alameda  County,  35.0(b)  Sept  1967 

construct  Keeper's  Cottage 

189       Sunset  Reservoir,  Pacheco  St.  &  20th  Ave. ,  20.0(r)  Oct  1967 

rehabilitate  sprinklers 

*190       Bay  Division  Pipelines,  Alameda  &  San  Mateo  300. 0(r)  Nov  1967 

Counties ,  rehabilitate  portions  of  facility 

*191       Crystal  Springs  -  San  Andreas  Pipeline,  San  2, 200. 0(b)  April  1968 

Mateo  County,  new  construction 
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Line 
No. 


Project  Description 


Approximate 
Cost 


Completion 
Date 


192       Crystal  Springs  Bypass  Tunnel  &  related  8, 600.0(b)  Aug  196.9 

facilities,  San  Mateo,  new  construction 


HETCH  HETCHY 

*A11  projects  are  located  outside  San  Francisco 
City  and  County 


193 

Kirkwood  Powerhouse  (formerly  Canyon  Power- 
house) ,  install  bridge  crane 

80 

4(b) 

Sept 

1966 

194 

O'Shaughnessy  Dam,  reconstruct  drum  gates 

30 

0(r) 

Jan 

1967 

195 

Kirkwood  Powerhouse,  new  construction 

4,419 

7(b) 

Feb 

1967 

196 

Kirkwood  Powerhouse,  install  power 
transformers 

368 

0(b) 

Feb 

1967 

197 

Kirkwood  Powerhouse,  install  turbines  & 
governors 

1 ,038 

7(b) 

Feb 

1967 

198 

Kirkwood  Powerhouse,  install  generators 

842 

4(b) 

Feb 

1967 

199 

Canyon  Power  Project,  construct  penstock 

2,342 

0(b) 

Feb 

1967 

200 

New  Moccasin  Powerhouse,  install  turbines 
&  governors 

1,211 

4(r) 

Feb 

1957 

201 

San  Joaquin  Pipeline,  construct  encasement  at 
three  road  crossings 

127 

4(b) 

Mar 

1967 

202 

Moccasin-Newark  Transmission  Line,  replace 
dead-end  &  splice  clamps  (Phase  I) 

25 

0(r) 

Mar 

1967 

203 

Moccasin  Warehouse,  construct  new  building 

75 

0(r) 

April 

1967 

204 

Moccasin  Electric  Utilities  &  Tower  59 6N, 
relocation 

36 

8(r) 

April 

1967 

205 

Moccasin  Reservoir,  replace  diversion  tube 

55 

0(r) 

June 

1967 

liner  plates 
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Line  Approximate  Completion 


No. 

Project  Description 

Cost 

Date 

206 

O'Shaughnessy  Dam,  construct  spillway 
deflector  walls  &  access  shaft  housing 

97. 

5(r) 

June 

1967 

207 

Cherry  Access  Road,  reconstruction  (Phase  1) 

150. 

0(r) 

July 

1967 

208 

New  Moccasin  Powerhouse,  install  generators 

807. 

3(r) 

Aug 

1967 

209 

New  Moccasin  Powerhouse,  install  gantry  crane 

158. 

Kr) 

Oct 

1967 

210 

^A^amerville  Substation  Addition,  install  oil 
circuit  breakers 

156. 

5(r) 

Dec 

1967 

211 

Moccasm-Newark  Transmission  Line,  re- 
place vibration  dampers  (Phase  1) 

24. 

0(r) 

Dec 

1967 

212 

Wamerville  Substation  Addition,  install  power 
transformer 

250. 

0(r) 

Feb 

1968 

213 

San  Joaquin  Pipeline  No.  3,  construct  Oakdale 
Portal  connection 

250. 

0(b) 

Mar 

1968 

214 

San  Joaquin  Pipeline  No.  3,  alter  Tesla  Portal 

400. 

0(b) 

Mar 

1968 

215 

San  Joaquin  Pipeline  No.  3,  construct  Section  A 

5,656. 

9(b) 

Mar 

1968 

216 

Wamerville  Substation  Addition,  new  con- 
struction 

186. 

2(r) 

June 

1968 

217 

New  Moccasin  Powerhouse,  install  power 
transformers 

330. 

Kr) 

June 

1968 

218 

New  Moccasin  Powerhouse,  install  oil  circuit 
breakers 

211. 

8(r) 

June 

1968 

219 

New  Moccasin  Powerhouse,  construction 

4,750. 

0(r) 

June 

1968 

220 

South  Fork  Aqueduct  Crossing,  relocation 

500. 

0(r) 

June 

1968 

Line 
No. 


Project  Description 


Approximate  Completion 
Cost  Date 


HOUSING  AUTHORITY 

Public  Housing  Projects: 

221  Mission  Dolores  Apartments,  15th  St.  east  l,4l9.l(o)  Oct  1966 
of  Dolores  St.,  new  construction,  92  units 

for  the  elderly 

222  Woodside  Gardens,  Woodside  Ave.  opp.  l,549.2(o)  Nov  1967 
Hernandez  Ave.,  new  construction,  110  units 

for  the  elderly 


HOUSING  AUTHORITY 

Off-street  Parking  Facilities: 

223  Golden  Gateway  Garage  No.  1,  bounded  by  7,090.0(o)  Oct  1966 
Washington,  Clay,  Davis  &  Battery  Sts., 

within  Embarcadero- Lower  Market  Redevelop- 
ment Area  E-1,  new  construction  providing 
1  ,325  stalls 

224  Japanese  Cultural  Center  Garage,  bounded  by        3,750.0(o)  —  1968 
Geary  Blvd. ,  Laguna,  Post  &  Fillmore  Sts. , 

within  Western  Addition  Redevelopment  Area  I, 
new  construction  providing  800  stalls 


II.   Construction  Funded  but  Not  Under  Way 
in  1966-67 


POLICE  DEPARTMENT 

A-l  Central  Police  Station,  Vallejo  St.  at  Emery  Lane,  site  already  acquired 
for  combined  police  facility  and  North  Beach  parking  garage  (see  Project 
161.67.101) 


Line 
No. 


Project  Description 


DEPARTMENT  OF  PUBLIC  WORKS  -  GENERAL  OFFICE 

A-2       City  Hall  Annex,  450  McAllister  Street,  modernize  elevator 

PUBLIC  HEALTH 

A-3       General  Hospital,  remodel  First  and  Second  Floors  of  Nurses' 
Home  for  use  as  Outpatient  Clinic 

A-4       Sunset-Richmond  District  Health  Center,  24th  Ave.  bet.  Irving 
and  Judah  Sts.,  construct  new  facility 

PUBLIC  LIBRARY 

A-5       Anna  E.  Waden  Branch  Library,  3rd  &  Revere  Sts.  ,  construct 
new  building  replacing  rented  premises 

RECREATION  AND  PARK 

A-6       Embarcadero  Plaza  (Ferry  Park)  in  the  Golden  Gateway,  Embarca- 
dero-Lower  Market  Redevelopment  Area  E-1 ,  site  already  acquired 

A-7  George  Christopher  Recreation  Center  (Playground  11)  in  Diamond 
Heights  Redevelopment  Project,  Diamond  Heights  Blvd.  &  Duncan 
St.,  site  already  acquired  (see  Project  556.57.503) 

A- 8       Walter  Haas  Recreation  Center  (Playground  #2)  in  Diamond  Heights 
Redevelopment  Project,  Diamond  Heights  Blvd.  &  Addison  St.  , 
site  already  acquired  (see  Project  65  6.67.503) 

A-9       Fairmont  Plaza  &  "tot  lot"  in  Diamond  Heights  Redevelopment 
Project,  Miguel  &  Bemis  Sts.,  site  already  acquired 

DEPARTMENT  OF  PUBLIC  WORKS -TRAFFIC  WAYS 

A-10      Fifth  St.  Extension,  from  Market  St.  to  O'Farrell  St.  ,  acquire  land 

A-11  Seventh  St.  Extension,  from  Market  St.  to  McAllister  St. ,  acquire 
land 

INTERNATIONAL  AIRPORT 

A-12      Ferry  Building,  north  side,  construct  interim  heliport  on  site 
leased  from  the  Port  Authority 


Line 

No.  Project  Description 

-Construction  Funded  but  Not  Under  Way  in  1956-67  (continued) 

PARKING  AUTHORITY 

Neighborhood  Parking  Facilities,  new  construction: 

A- 13  West  Portal  Parking  Plaza  No.  2  (Claremont  Boulevard-Ulloa  Stre< 

A-14  Eureka  Valley  Parking  Plaza  No.  2  (Collingwood  Street) 

A-15  Mission  Street  Parking  Plaza  No.  2  (24th  and  Capp  Streets) 

A-16  Excelsior  Parking  Plaza  (Norton-Harrington  Streets) 

A-17  Inner  Irving  Parking  Plaza  (8th-9th  Avenues) 

A-18  Geary  Boulevard  Parking  Plaza  No.  2  (I8th-19th  Avenues) 


196 
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Golden  Gateway  Redevelopment  Project  E-1 
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The  San  Francisco  Redevelopment  Agency  presently  administers  five  redevelop- 
ment projects.  Three,  Western  Addition  AreaA-1,  Golden  Gateway  and  Diamond 
Heights ,  are  now  under  construction;  two  other  projects ,  Western  Addition  Area  A-2 
and  Yerba  Buena  Center,  are  in  the  plan  implementation  stage.  The  budgeted  gross 
project  costs  for  these  five  redevelopment  projects  total  $221  , 401 , 000 ,  and  the  re- 
covery from  the  sale  of  land  is  expected  to  be  $93,132,000.  Net  project  costs  are 
estimated  to  be  $128,269,000.  Up  to  two-thirds  of  these  costs  are  met  in  cash  by 
the  Federal  Government  and  the  remainder  by  the  City  mainly  as  non-cash  grants-in- 
aid  in  the  form  of  public  works  and  supporting  facilities.  Final  plans  are  currently 
being  prepared  for  two  future  redevelopment  areas;  Hunters  Point  and  Butchertown. 

Western  Addition  Area  A-1 

Over  1 , 200  dwelling  units  have  been  constructed  in  Western  Addition  Area  A-1 . 
Construction  completed  during  the  past  yearincludes  the  Lucky  Market  and  the  Cathe- 
dral High  School-Convent-Rectory.  The  Japanese  Cultural  and  Trade  Center  is  well 
underway  and  portions  of  the  complex  will  be  ready  for  occupancy  in  late  1967. 
Work  also  continued  on  the  Normandie  Apartments,  108  low-rise  rental  apartments  at 
Ellis  and  Gough Streets .  Construction  began  on  St.  Mary's  Roman  Catholic  Cathedral 
and  on  The  Sequoias,  a  300-unit  apartment  building  for  senior  citizens.  The  addition 
to  the  First  Unitarian  Church  is  also  nearing  completion. 

Golden  Gateway 

The  second  phase  of  residential  construction  in  the  Golden  Gateway,  compris- 
ing 20  townhouses  and  440  town  apartments,  was  completed  in  1966-67.  To  date, 
1,254  units  have  been  built.  The  25-story  Alcoa  Building  with  400,000  square  feet 
of  office  space  and  its  1,32  6-car  public  parking  garage  were  completed.  The  master 
site  plan  for  the  Embarcadero  Center  was  approved,  and  refinement  of  the  design  is 
continuing.  This  will  be  a  commercial  complex  consisting  of  three  office  buildings 
containing  2,000,000  square  feet  of  rentable  office  space,  a  765-room  hotel,  shops, 
theaters,  parking  for  2,000  cars  and  an  entertainment  center  adjoining  the  Embarca- 
dero Plaza  (Ferry  Park) . 

Diamond  Heights 

As  of  June  1967,  about  80  per  cent  of  the  land  was  sold  or  committed,  and  con- 
struction is  complete  or  underway  on  62  0  dwelling  units.  The  Lutheran  Church  was 
completed  during  the  past  year,  and  construction  on  the  fire  station  and  elementary 
school  is  nearly  complete.  Federal  Housing  Administration  mortgage  insurance  was 
approved  for  Glenridge,  a  275-unit  moderate-priced  private  development,  and  work  is 
now  under  way  with  completion  scheduled  for  late  1968. 

Western  Addition  Area  A-2 

On  June  2  ,  1966,  the  Loan  and  Grant  Contract  for  the  2 76-acre  Western  Addi- 
tion Area  A-2  was  approved;  the  project  has  moved  into  the  execution  phase.  The 


completed  project  envisions  rehabilitation  of  2,397  existing  units  and  new  construc- 
tion of  2,000  moderate-priced  private  housing  units,  600  units  for  senior  citizens, 
200  units  of  scattered  public  housing  and  1,400  market-oriented  units,  as  well  as 
related  institutional  and  commercial  developments.  The  project  will  produce  a  19 
per  cent  increase  in  dwelling  units.  After  the  first  year  in  execution,  31  per  cent  of 
the  land  has  been  acquired  or  committed  for  acquisition,  and  relocation  activities  are 
underway.  Two  contracts  for  demolition  and  site  clearance  have  been  executed. 
The  rehabilitation  program  is  fully  operative  and  is  being  accelerated.  Sponsors  have 
been  selected  to  develop  two  blocks  that  will  produce  219  moderate-priced  private 
housing  units,  and  negotiations  with  sponsors  for  an  additional  500  units  are  actively 
under  way . 

Yerba  Buena  Center 

Following  extended  public  hearings ,  the  Redevelopment  Plan  for  Yerba  Buena 
Center  was  approved  by  the  Agency  and  the  City  Planning  Commission.  The  Board  of 
Supervisors  gave  its  approval  on  April  25,  1966.  Final  approval  by  the  Federal  Gov- 
ernment was  received  late  in  December  1966.  Soon  thereafter,  the  first  part  of  the 
$31  million  in  Federal  funds  pledge  for  Yerba  Buena  Center  was  received.  Acquisition 
of  properties,  and  the  relocation  of  residents  and  businesses  has  begun.  Yerba  Buena 
Center  will  be  connected  to  the  retail,  and  finance  and  administration  areas  north  of 
Market  Street  by  a  wide  pedestrian  mall.  The  two  central  blocks  of  Yerba  Buena  Cen- 
ter, bounded  by  Mission,  Folsom,  Third  and  Fourth  Streets,  are  the  heart  of  this 
dramatic  87-acre  redevelopment  project.  Uses  programmed  for  the  central  blocks  in- 
clude two  major  parking  garages,  commercial  structures,  a  theater,  a  14, 000- seat 
sports  arena  and  a  350,000  square-foot  exhibit  hall. 

Hunters  Point 

The  Hunters  Point  renewal  area  of  125  acres  will  be  rebuilt  to  provide  an  esti- 
mated 3,000  housing  units,  of  which  about  2,200  units  will  be  planned  for  moderate- 
priced  private  housing.  The  balance  will  be  allocated  on  the  basis  of  studies  deter- 
mining the  need  for  other  types  of  housing.  Detailed  planning  is  now  about  25  per 
cent  complete.  The  Redevelopment  Plan  Is  to  be  submitted  to  the  Board  of  Supervisors 
in  1968.   Residents  of  the  area  are  participating  in  the  planning  program. 

Butchertown 

As  a  result  of  requests  from  residents  in  the  Bayview-Hunters  Point  community, 
leaders  of  labor  and  industry,  the  Chamber  of  Commerce,  and  from  City  officials,  the 
Department  of  Housing  and  Urban  Development  has  made  funds  available  to  prepare  a 
program  to  change  Butchertown,  consistingof  approximately  122  acres,  into  the  City's 
newest  and  best  industrial  area.  The  contract  for  survey  and  planning  became  effec- 
tive on  June  1  ,  1967.  Working  with  various  groups  interested  in  the  project,  the  Agen- 
cy's objective  is  to  generate  jobs  for  the  unemployed  and  underemployed,  especially 
for  those  in  the  Bayview-Hunters  Point  area.  To  assist  in  this  effort  the  City  was  al- 
located $100,000  by  the  Economic  Development  Administration  in  Washington,  D.  C. 
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